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PREFACE 


There are various points of view from which a factory may 
be studied and described. To the manager, the engineer, the 
accountant, the economist^ the working man — to each of these 
the factory is a problem seen from a particular angle, and a 
problem large enough to warrant voluminous treatment from 
the one point of view. In the present volumetit has been the 
author’s purpose to give as nearly as might be a balanced de- 
seription of the operation of the various departments of the 
factory, to show their relation to each other and their prob- 
lems as part of the greater problem of coordinating all activi- 
ties of the organization toward the accomplishment of the 
single general purpose. In the author’s teaching experience 
he. has found that probably the best fashion in which to pre- 
sent a picture of the factory as a working organism is through 
the study of the problem of production control, and an attempt 
has therefore been made to gather up the various methods and 
■theories on this subject into a somewhat connected philosophy 
of control. 

Throughout the book an attempt has also been made to pre- 
sent the point of view of the owner and manager as well as 
that of the specialist. W. L. George has called the business 
man the great compromiser, and it is certainly true that where 
the student and the specialist are interested in the logical com- 
pleteness and comprehensiveness of a system, the owner and 
entrepreneur is less interested in perfection of form than in 
effectiveness and economy of results. 

Naturally in a book covering so wide a field as this, the 
author must acknowledge indebtedness to the ideas of many 
men. In common with the industrial engineering world he 
recognizes his debt to Frederick W. Taylor and to the little 
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group of engineers who with Taylor made such notable con- 
tributions to the study of industrial management. The 
assistance of Professors Walter E. Lagerquist, Fred E. Clark, 
and Eric L. Kohler in reading portions of the book and offer- 
ing valuable suggestions for its improvement is gratefully 
acknowledged. It is a particular pleasure here to record my 
gratitude to Carl G. Barth, under whose kindly and stimu- 
lating direction the writer served his apprenticeship in organi- 
zation work. 

H. P. D. 

Chicago, Illinois. 

January, 1924. 
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FACTORY MANAGEMENT 


CHAPTER I 

THE FUNCTIONS OF THE FACTORY 

A SMALL-TOWN druggist conceived the idea* of a new style 
of sick-room fumigator, vaporizing formaldeh3^de in a simple 
and convenient tin candle. He bought the tin vaporizers and 
in a room above his corner drug store filled them with the 
preparation during odd times. The fumigator took hold 
of public favor and other lines were added. From this simple 
beginning arose a manufacturing and jobbing druggist’s 
specialties industry, distributing its varied products nation- 
ally and equipped with its own extensive factory and sales 
organization. 

Most factories arise from similar simple beginnings, either 
the small shop which by successful enterprise has expanded, or 
an organization in which men with previous experience in 
small things are able to start immediately’ on a larger scale. 
Looking at the successful factory one is always tempted to 
speculate as to just wh}^ it succeeded where so many others 
failed, just what are the essential factors in its success. And 
it is often singularly difficult, even for the proprietor himself, 
to put one’s finger on the elusive something which has proven 
the magic touchstone. Yet we may name some of the con- 
ditions and qualities which in general often do contribute, 
singly or in combination, to the growth of an industrial 
organization. 

In the case of the druggist mentioned the initial start which 
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enabled him to forge ahead of the rank and file was the 
novelty of his idea. Such ideas may be merely chance dis- 
coveries, or they may more likely be the result of a patient 
and systematic investigation. In any case, and for any type 
of successful novelty, whether of design or metiiod of manu- 
facture, of distribution or of adaptation to new uses, the 
effect of the novelty is to give a temporary monopoiy ad- 
vantage to the owner, which enables him to reap the profits 
which provide for further expansion. The “Eversharp" pencil 
is another interesting illustration. Other magazine pencils 
had been made for years, and apparently the Eversharp 
manufacturers jvere not able to secure patents basic enough 
permanently to retain the field, yet the fact that their pencil 
was the first to capture popular fancy enabled them to ac- 
cumulate resources and build a good will which must have 
proven a heavy handicap to other aspirants in the field. 

Good judgment, character and determination, courage, 
initiative, persistence and others of the orthodox virtues are 
also important elements in success. The student of manage- 
ment is apt to forget that the methods of science and the 
details of system and organization are but tools, which strong 
men use to accomplish results which they desire. There are 
problems and controversial questions enough, in all conscience, 
in the internal administration of the factory, yet the real 
battleground of industry is often in the market, wdiere set 
rules form a poor substitute for the personal qualities of the 
leader. 

All of these qualities are to a degree the common possession 
of the successful business man in any line and any rank. 
Deficiencies may be supplied here and there by the choice of 
complementary subordinates or associates, yet if the executive 
lacks many of these powers, leadership will pass from his 
hands to those of another. 

Turning again to the factory we find a more special group 
of qualities, more easily found in subordinates. Technical 
ability and knowledge are necessary in the design of product 
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and the conduct of process. Selling ability and technique 
must provide the vital outlet for the stream of production. 

Another problem appears and makes its increasing demands 
for special ability as the factory emerges from the status of 
the small one-man concern. This is the problem of organi- 
zation. In the small factory the instinctively systematic 
procedure of an orderly mind may well suffice to meet the 
organization problems of the business. The manager knows 
everything that is going on and is there to see that it goes 
right. Little more is needed. As the business grows the work 
is divided and functionalized so that no one subordinate sees 
this work in its entirety. Methods must be found for de- 
fining the bounds of activity and for coordinating the efforts 
of men so that their work will fit into the general scheme even 
though they may not themselves be fully aware of what this 
scheme is. We find thus a distinct problem in developing 
a correct structure of organization, and a special technique 
of system and operation. It is with this problem that this 
book ■will primarily deal, recognizing at the same time that 
fact*or>^ organization and methods from this standpoint are 
only one, and sometimes a lesser one, of the daily problems 
of the executive. Factories often achieve large commercial 
success in spite of an almost total lack of sound organization, 
yet it is a success needlessly lessened by waste, a success at 
the mercy of any competitor who adds organizing to com- 
mercial ability. 

Scientific Management. — Most men abstractly recognize 
that for every effect inexorably there is a cause, yet few in 
practice are willing to go to the trouble of thinking through 
to causes and general principles. In fact, in many commercial 
problems the cost of a thoroughgoing investigation and re- 
search into a particular problem might exceed any possible 
profit yielded by it. Confronted with this dispiriting fact, 
under the constant pressure for immediate profits and results, 
the business man has too often yielded to the temptation of 
not thinking or investigating at all, but of relying on tra- 
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ditional methods and policies or blind chance for his guidance. 
It has been left to the engineer to apply systematically in 
industrial problems the methods of science which yielded such 
rich results in the field of physics and chemistry, Frederick 
W. Taylor was the first to give comprehensive published 
recognition to the fact that the methods of analysis of science 
could be applied in manufacturing control, that the problem 
of production was an equation w^hose factors could be 
measured and for which a solution of greatest effectiveness 
could be found. Taylor’s work and that of his associates 
developed many specific devices and methods of value in in- 
dustrial practice, but of more importance was the spirit of 
patient and thcfrough study to which this work was a stimulus, 
a spirit which has developed the invaluable research method 
of operation analysis, discussed in Chapters V and VIII, and 
which has raised cost accounting, production control, personnel 
and sales management from the status of largely empirical 
arts to that of definite and well understood means of control 

Studying the factory in operation, and particularly, com- 
paring various types of factories, one is struck by certain basic 
similarities and problems common to all manufacturing of 
whatever type, and he begins to perceive certain lines of 
classification by which certain factories externally very dif- 
ferent are found to be susceptible to the same general treat- 
ment. Following with some modifications the classification 
proposed by A. H. Church in his book “The Science and 
Practice of Management,” we will at this point attempt a 
general classification of the functions of production. In Chap- 
ters II and III the general functions of finance and sales will 
be discussed in their relation to production, and in Chapter 
IV we will return to a classification of the various types oi 
factory problem. 

The Functions of Production. — Examining the structure 
of the factory organization we find that it, like other business, 
has first the two great functions of production and of sale, 
with the auxiliary functions of general administrative control, 
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and leadership, of finance, and of record making and account- 
ing. Concerning ourselves more particularly with production, 
all of the operations and functions involved in producing an 
article in the factor^^ may be grouped into four fundamental 
types: design, supply, control, and operation. 


THE FUNCTIONS OF PRODUCTION 

1. Design. 

a. Of product — Engineering Department. 

b. Of process — Routing, Time Study, Planning Depart- 

ments. 

c. Of operating methods — Methods or Efficiency Depart- 

ment. • 

d. Of tools — Tool Design Department. 

e. Of selling methods — Advertising and Sales Research De- 

partments. 

f. Of policy — General executives. 

2. Supply. 

a. Of money — Treasurer’s Department. 

b. Of materials — ^Purchasing, Receiving, Stores, Traffic, 

Shipping Departments. 

• c. Of equipment — Purchasing, Tool, Maintenance and Plant 
Engineering Departments, 
d. Of men— Personnel Department. 

3. Control. 

a. Of administration and policies— Board of Directors, gen- 

eral executives. 

b. Of sales — Sales Manager, Credit Manager. 

c. Of expenditures — Auditor. 

d. Of operating program — Planning, Dispatching, Follow-up 

Departments. 

e. Of operation and discipline — Superintendent, foremen. 

f. Of quality — Inspection Department. 

g. Records as a basis for control are furnished by 

(1) Accounting Department. 

(2) Statistical Department. 

4. Operation. 

a. Selling — Salesmen, Advertising men. 

b. Operation — The great body of workmen and mechanics. 

c. Clerical — Clerks and minor executives. 
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Design. — Take an automobile factor}^ as an illustration. 
The first step in production is the design of some sort of a 
car, of a :product, and we find an engineering department 
which is constantly gathering and trying out new features 
of design. In a chemical industry a laborator>" would per- 
form this function, in a tailor shop the designer or style man. 
Sometimes in a repetitive factory the design is made up once 
for all, but always provision must be made or has once been 
made for this function. The method of 7naking the product 
must also be designed. This work is done by the route clerk 
or operation layout engineer. Suitable tools and fixtures and 
special machines must be worked out by the tool design de- 
partment to carry out the production process and the time 
for manufacture must be estimated as a basis for planning. 
All of these are design functions, which may be performed 
quite independently of the act of production. Design prob- 
lems also arise in connection with the laying out of organiza- 
tion and system, and in the field of sales management. 

Supply. — To make. an automobile, castings, forgings, steel, 
lumber, fabric, upholstering materials, glass, and a multitude 
of special parts, accessories, etc., must be purchased, and this 
function of supply of materials is taken care of by the pur- 
chasing, receiving, stores, and material move departments. 
Money must be forthcoming in stated amounts to meet pay- 
rolls and bills payable, and one of the higher officials, usually 
the treasurer, sometimes the president or other official, is 
made responsible for planning and arranging for the supply 
of money or credit. Tools and equipment must be supplied. 
Usually these are secured by a buyer in the purchasing de- 
partment, on recommendation of the superintendent or of a 
special equipment committee. And finally workmen must be 
secured, trained, and made effective members of the organi- 
zation — the function of a personnel or employment depart- 
ment. In each of these supply functions we distinguish first 
the securing of the materials, money, or men, second the 
maintenance and care of the elements secured — accounting, 
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protection from deterioration, repair of damages, in the care 
of materials and money, and the special duties involved in 
the care and development of an organization of men and 
women. 

Control. — Control is the third function. We have a design, 
and the materials, machinery and men stand ready. For 
their effective combination to produce a product we need a 
system, first for issuing orders, secondly for seeing that these 
orders are carried out and for inspecting the results. If we 
turn to the automobile factory we will find in it some form of 
planning department, which takes the standard times and pro- 
duction plans of the manufacturing design and transforms 
them into a detailed schedule, with each machine’s or depart- 
ment’s work so timed and proportioned that all will come out 
together and in the right quantities to produce the finished car. 
We will find also an organization responsible for the super- 
vision of the men as they carry out these orders. This organ- 
ization, sometimes called the ^‘old line” part of the organization 
to distinguish it from the newer functional planning depart- 
ments, includes the superintendents, foremen and gang bosses 
who are directly responsible for the performance and dis- 
cipline of the men, who instruct them in their work, and in 
general reinforce and make effective the schedule of the 
planning department. An inspection department is necessary, 
in order to assure a control of quality. The managing execu- 
tive himself performs an important part of the control function. 

In order to profit by experience and to guide in many ways 
in making decisions, we need information of various sorts, 
brought to the executive who exercises the final control func- 
tion, in such form that it gives him a clear picture of what is 
happening and of the factors which must be considered in 
deciding. There is therefore present in the factory as an 
auxiliary to the control departments a group of departments 
whose function it is to gather information, digest it, and pre- 
sent it in the form of records and summaries to the various 
executives concerned. The accounting organization is the chief 
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of the information services, with its statements of financial 
condition, of costs and results of operation, but various other 
summaries are made of the activities of the various depart- 
ments and officials, such as a record of orders filled on time, 
of bonus or piece rates earned, of imperfect work, and of many 
other items of importance. 

Operation. — Operation is the largest, in point of number 
employed, of the four functions. Out of ten people employed 
by the factory perhaps one will be employed in general admin- 
istrative and sales work. One or two will be employed in shop 
administration and supervision. The remaining seven or 
eight will be^ direct producers as machinists or other work- 
men. These proportions of course differ widely in differing 
cases. Sometimes only one or two out of a hundred will be 
engaged in the indirect and auxiliary functions; at times there 
may be more salesmen, office people, etc., than there are 
workmen. 

This description gives some sort of a picture of the functions 
of the factory. The actual organization will follow this out- 
line in a broad way, but various considerations of convenience, 
of the need for check by one department on the activities 
of another, and similar considerations affect the actual organi- 
zation materially. Thus, operation analysis is theoretically in 
the same family with engineering, but because of its need for 
intimate day-to-day contact with scheduling and shop oper- 
ations this department is often put with scheduling and 
follow-up, in a general shop planning department. Stores and 
purchasing are closely related in theory, but are separated to 
provide a check on possible irregularities in the handling of 
materials. Inspection may be classified as a control function, 
although final inspection is frequently supervised by the engi- 
neering department to remove it from the pressure of the 
operating departments. Record keeping may be handled by 
one accounting and statistical department but is quite as likely 
to be broken up among small groups attached to the appro- 
priate departments. 



Stockholders 
Board of Directors 
President 

Vice President in Charge of Accounting 
Auditing 

Vice President in Charge of Sales 
Contracts 
Credit Department 
Merchandise Manager 
Warehouse Stocks 
Service to Customer 
Accounting, billing, claims 
District Sales Manager 
Advertising Department 
Treasurer 
Secretary 

Legal Department 

Vice President in Charge of Engineering 
Vice President in Charge of Purchasing 
Vice President in Charge of Manufacturing 
Manufacturing Committee 
Production Superintendent 
Shop Methods 
Drafting and Blue Printing 
Operation Planning 
Machine Analysis 
Layout and Capacity 
Tool Planning 

Premium and Piece Work Rates 
Material Orders and Records 
Schedules 

Stock Keeping and Material Handling 
Dispatching 
Tracing 
Employment 
Operating 

General Foremen 
Section Foremen 
Inspection 
Shop Clerical 
Cost 
Payroll 
Accounting 
Office Service 
Plant Service 

Construction Engineer 
Service, Janitor, etc. 

Protection 

Methods and Betterment Department 


Fig. 3. 

A TYPICAL FACTORY ORGANIZATION. 
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Two diagrams are given below which illustrate the typical 
organization and departments found in good-sized manufac- 
turing companies. In these diagrams, officers and department 
heads of the same rank are shown in the same line vertically, 
while those of subordinate rank are inset toward the right. 

Fig. 4. 

ORGANIZATION OF A L.ARGE MOTOR FACTORY 
TWO PLANTS, EACH ABOUT 5,000 MEN. 


President and General Manager 
Secretary 
Counsel 

Vice President and Manufacturing Engineer 

O’ Vice-President in charge of Finance and Accounts 

(2) Vice President in charge of Sales 

(3) Vice President and Chief Engineer 

(4) Production Manager 

(5) Factory Manager, Plant A 

(6) Factory Manager, Plant B 

(7) Manager of Inspection. 


The details of organization of these departments are charted 
below. The work of vice-presidents (2) and (3), wdiile of 
great importance, is small in volume and these men require 
few assistants. 


I (1) Vice President in charge of Finance and Accounts. 

I I (a) Treasurer 

I Comptroller 

j Factor accountant, Plant A 

f'i : Timekeeper 

; Payroll and labor distribution 

' ’ Costs 

Factory bookkeeping 

\ Factory accountant, Plant B. 

1 

' (4) Production Manager 

I (a) Chief of planning and scheduling, Plant A. 

I General dispatcher 

’ , Shortage dispatcher 

[ Material follow-up 

I Engineering follow-up 

; ; Shop follow-up 

j Dispatcher of service and shipping 
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(b) Chief of planning and scheduling, Plant B. 

(c) Purchasing agent 

Chief buyer 
Buyers 

Purchased parts follow-up 
Traffic manager 

(d) Labor Manager 

Employment department 
Employment office help 
Instruction department 
Restaurant 
Welfare 

Tool check-room 

(e) Materials Manager 

General storekeeper ^ 

Rough stock foreman 
Finished stock foreman 
Receiving clerk 
Order clerk 
Record clerk 

(f) Tool Development Supervision 

Production engineer 
Operation layout 
Tool design 
Gauge design 
Machine layout 
Time study and demonstration 
Chief clerk 
Scheduling 
Follow-up 
Records 

(g) Powerhouse Chief Engineer 

(h) Plant protection department 

(i) System and methods department 

(j) Garage department. 

(5) Factory Manager, Plant A 

Assistant factoiy manager 

(a) Superintendent machine shop 

Foreman, automatic lathe department 

Foreman, crank shaft and cam shaft 

Foreman, heat treatment 

Foreman, punch presses 

Foreman, blacksmith 

Foreman, electrical 

Foreman, crank case and cylinder 

Foreman, connecting rod and piston 

Foreman, screw machine 

Foreman, yard labor 
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Foreman, of equipment 
Trucking 
Shop orderly 
Janitors and sweepers 
(b) Tool construction superintendent 
Chief clerk 

Tool dispatching and follow-up 
General foreman, tool room 
Chief tool inspector. 

(6) Factory Manager, Plant B. 

(Organization similar to 5.) 

(7) Quality Managers 

(a) ChieC Inspector, Plant A. 

Assistant chief inspector 
Inspector foreman, rough stock 
Inspector foreman, receiving 
Inspector foreman, machine shop 
Inspector foreman, assembly 
Metallurgical laboratory 
Salvage department 

(b) Chief inspector, Plant B. 

(Organization similar to 7a.) 



CHAPTER II 

FINANCING 

Every operation in manufacture and distribution requires 
capital, and the securing and regulation of the flow of this 
capital constitute a problem which requires more accurate 
solution the greater the volume of business done on a given 
investment and the more rapid the growth of the business. 
It is important to the man concerned in factory management 
that he shall see clearly the financial implications of the 
various operations of the factory. 

Organizing the Business. — ^The initial impetus for a suc- 
cessful factory comes frequently from a new idea such as that 
of the fumigator mentioned in Chapter 1. Or a salesman or 
other employee of an existing company, feeling that he has 
mastered the business and seeing an opportunity, may gather 
about him a suitable organization and start a new business. 
Sometimes a business, started as a small local mechanic’s or 
service proposition, grows to the point where a larger organi- 
zation is needed. In any case, either at the inception of the 
business or at some point in its expansion, there is likely to 
come a time when the owner’s resources prove inadequate and 
he must secure additional funds, either from men who take a 
share in the business, or as a loan. 

The Corporation. — The usual procedure in inducing others 
to share in the business is to organize a company, most fre- 
quently a corporation, and to sell shares in this company. In 
organizing a corporation, application is made for a charter to 
the secretary of state of the state in which incorporation is 
to be effected, the application setting forth the purpose and 
desired period of life, within statutory limits, of the corpo- 
ration, the names of the applicants for the charter, the amount 
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already subscribed to the capital, the total capitalization and 
other information. If the application is approved a charter 
is then granted, an organization meeting is held, by-laws are 
adopted and a board of directors is elected. This board 
thereafter represents the stockholders in all transactions, the 
stockholders having no right, as such, to act as agents in 
binding the company to any contract or in any other matter. 

Capital Stock. — Ownership in the corporation is represented 
by shares of stock, usually but not always having a fixed par 
value, as one hundred dollars. Each share represents a definite 
proportion of the actual worth of the company, whatever that 
may be at any time. Liability of the shareholder for debt 
of the corporation is limited except in two states, and for 
mechanics^ liens to the amount of the original subscription. 
Shares are transferable at will, the transfer being recorded in 
the books of the company. Dividends may be declared by 
the directors when a surplus is available for distribution but 
are not a legal liability of the company until so declared. 

Classes of Stock. — There are several classes of representa- 
tion of ownership by stocks which may be employed. Com- 
mon stock represents pro rata participation by the owner of 
the stock in the control and profits of the company, no prefer- 
ence being given it. It carries the right to vote in the election 
of directors and other business coming before meetings of 
stockholders. Preferred stock is of many varieties, some of 
the common preferences being as follows: Preference as to 
dividends, the preferred stockholder being entitled to a fixed 
percentage before any dividends are declared to common stock- 
holders. In cumulative preferred stock this preference applies 
not only to the division of the current year but to all unpaid 
preferred dividends of previous years at the fixed rate, which 
must be paid before the common stock participates. Some- 
times the preferred stock is also participating^ sharing equally 
or in an agreed ratio with common stock in any surplus avail- 
able after each has been paid an agreed rate. Preferred stock 
may also be preferred as to assets, in which case, if the com- 
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pany goes out of business, or fails, and its assets are disposed 
of, the claims of preferred stockholders must be satisfied, after 
reimbursing creditors, before any division is made to common 
stock. In return for these preferences, preferred stock seldom 
carries the right to vote, thus leaving control with common 
stockholders. A decision of the Illinois courts makes it illegal 
to deny the right to vote to preferred stock in that state. 

Modified Corporation Forms. — The holding corporation is 
organized to hold the shares of another or of other corpora- 
tions, not itself engaging usually in the activities of production 
and sale. The Voting Trust is an agreement by which share- 
holders of a company surrender their stock for ^a fixed period 
and with fixed restrictions to a trustee or group of trustees, 
receiving in turn trust certificates. The trustees are then free 
for the period to administer the business without fear of 
reversal of action by the stockholders. The latter receive their 
dividends as they may be declared by the trustees. 

The Partnership. — In the partnership no legal authoriza- 
tion is necessary to conduct business. Two or more indi- 
viduals draw up a partnership agreement covering contribu- 
tions of capital and services, rights and duties of the re- 
spective partners, payment for services and division of profits, 
and similar matters. They are then ready to commence busi- 
ness. Each partner is liable jointly with the others, or alone 
if the others have no collectible assets, for all debts of the 
partnership. Each partner is empowered to act as agent of 
the partnership, and although this power may be limited for a 
partner by the partnership agreement a contract entered into 
by an outside party in good faith with such a partner will be 
binding on the partnership. Shares are not transferable except 
by entering into a new agreement. Death or withdrawal of a 
member thus automatically terminates the partnership. It is a 
less flexible form of ownership than the corporation. 

The Association under Deed of Trust. — This form is one 
somewhat less commonly used, but possesses advantages, like 
the partnership, in its exemption from some of the numerous 
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taxes and fees which of late years burden the corporation. 
It is also used to hold title to land in those states in Avhicli 
corporations are restricted in this right. With this form the 
owners of property execute a deed of trust, appointing trustees 
who administer the estate or property independently of the 
instructions of the owners. 

Borrowed Funds. — The sale of stock is the common ex- 
pedient for raising money for a new and untried company, 
since few investors care to loan money to a new company 
without the chance of profits larger than the usual rate of 
interest. As the company becomes established, howcA'er, it 
becomes increasingly easy to borrow for many of its financial 
needs. Industrial loans may be classified somewhat loosely 
according to the length of time for which the money is 
borrowed. 

Bonds. — Where the loan is for a long period, as where new 
machinery or new buildings are purchased with the expec- 
tation of paying for them later out of profits, it is usual to 
raise money by the sale of bonds. A series of bonds is issued 
and specific items of property or in some cases the general 
assets of the company are pledged as security for payment and 
the fulfillment of the conditions of the loan. A trustee is 
appointed to act for the bondholders in foreclosure or other 
suitable action in case of default by the borrowers in payment 
of principal or interest or observance of the terms of the 
agreement. 

Notes. — ^Where the loan is for shorter periods it is possible 
frequently to raise money by the sale of notes. These may 
be sold to or by investment note brokers who specialize in 
this type of paper, and this is a usual method of borrowing 
any considerable sum for periods of from one to five years. 

Bank Loans. — For the short-term needs of a few months, 
incidental to the seasonal fluctuations of the business and for 
similar short-term needs, assistance is usually secured from 
the commercial banks. The borrower will discount a sixty or 
ninety day note at the bank, and perhaps renew it when it 
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falls due. The bank expects the borrower to maintain an 
average deposit equal to about one fourth of the amount of 
the loan, and it is usual to expect the borrower to clean up his 
notes at least once a year in full. One of the first steps in 
starting any business is to establish a line of credit at one or 
more banks, giving the bank a statement showing the financial 
condition and net worth of the business, and arranging for the 
securing of credit as needed up to a specified limit. It is 
important that the company’s credit be carefully safeguarded 
by prompt meeting of obligations and conformity to the 
established usages of business. 

Credit is also sometimes secured by giving jiotes to sup- 
pliers of merchandise or by securing long terms of payment 
from these vendors. The resourceful financial director of the 
company will anticipate from month to month the money 
needs of the business and will at all times know where to lay 
his hands on additional reserve funds in an emergency. In 
any business of considerable size it is desirable to maintain 
regular relations with several sources of borrowed funds, to 
have checking accounts and make loans wfith two or more 
banks and to keep in touch wfith investment houses. 

Acceptances. — A modified form of note borrowing which is 
coming into use is the discounting of trade acceptances. The 
manufacturer arranges wfith his customer to draw a draft on 
the latter for the amount of the invoice shipped. This draft 
is sent with the invoice to the customer and accepted by him 
payable at a specified date, say thirty, sixty or ninety days 
later. This accepted draft or acceptance, bearing the endorse- 
ment of both parties and in itself the evidence of a current 
transaction, is generally regarded as prime commercial paper 
and may be rediscounted by the bankers with the federal 
reserve banks. 

Working Capital. — In addition to the investment in plant 
and fixed assets there is a large investment in such items as 
raw materials, money expended for labor and general expenses, 
goods in transit or delivered to customers but not paid for, 
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and similar items which constitute what is known as the work- 
ing capital of the plant. While this investment is constantly 
being converted into money by the payment of customers’ 
accounts, fresh funds are as constantly being put into it-, so 
that there is continuously a large sum tied up and unavailable 
for use. The amount required for this purpose will vary from 
week to week according to the payments and receipts of the 
company. 

Various factors affect the proportions of capital necessary 
as working capital Length of process is one. In some types 
of tanning, the hides may be in process for over a year, while 
in the packing of meat the animal is purchased one day and 
some parts of the meat from it may be sold within forty-eight 
hours. The credit terms of sale and purchase also exert a 
large influence on the amount of working capital required. 
At times in certain businesses of a seasonal nature, from a 
half to three quarters of the total capital may be in the form 
of accounts receivable. On the other hand certain firms which 
buy on long and favorable credit terms and sell virtually for 
cash may continually have the use of substantial sums for 
which they pay no interest. 

More working capital is required in a seasonal business 
than in one with a comparatively steady demand. Uncer- 
tainties of the buying market which make it necessar}’ to 
carry larger stock of raw materials affect working capital 
unfavorably. Figure 5 illustrates the distribution of assets 
and the capital turnover in several large manufacturing 
companies. 

A common mistake made in the initial financing of a busi- 
ness is a failure to provide enough capital, not only to pur- 
chase the plant, machinery, and other fixed assets, but also 
bo provide for working capital and for the inevitable losses 
and mistakes of the initial period. For a considerable period 
even after the factory has started operations, money will con- 
stantly be required for payrolls, the purchase of materials, 
etc., in greater amounts than it will be received from sales, 
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Case Number 

Nature of Business 

Assets : 

Real estate and plant 

Sundi'y investments 

Deferred charges 

Good will, patents 

Total fixed assets 

Cash 

Accounts, bills receivable 

Inventories 

Marketable securities 

1 Total quick assets | 

1 Total assets | 

Liabilities and Capital: 

Capital stock 

Surplus 

'Net worth in thousands of 
dollars (equals 100%) 

Funded debt 

Reserves and accruals 

Accounts and bills payable 

1 Total indebtedness 

1 Annual sales ] 
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and many a venture has been shipwrecked by a failure ade- 
quately to anticipate these needs. 

Turnover. — Since a profit can be earned each time an article 
passes through the production process and is sold, and since 
the number of articles in process at any one time is very 
definitely limited by the capital capacity of the company, 
it follows that an important problem in management is that 
of increasing the rapidity of this movement, which may be 
measured in terms of capital turnover, or the ratio of annual 
sales to capitalization, or of stock turnover, the ratio of the 
annual or periodical sales to the average stock inventory for 
the period. One of the problems of the storekeeper and pur- 
chasing agent is that of keeping the inventory at the lowest 
figure consistent with uninterrupted production, and one of 
the important reasons for an effective system of production 
control is the time saved by such a system in moving material 
through the productive process. 

Circulation of Capital. — A clear picture of the circulation 
of capital may be given diagrammatically as in Figure 6. 

Money is initially put into the business as cash for the 
most part, which is spent, part of it reappearing in the form 
of buildings, equipment, material and other assets. Certain 
of these expenses really represent a direct loss, as when money 
is spent on an experimental development which does not prove 
practicable. Such losses are occurring all along the way, in 
waste of materials and in misdirected or idle labor, in bad 
debt losses, in accumulation of unsalable or unprofitable goods, 
and in a variety of other forms whose prevention and reduction 
constitute a formidable task of management. Some leakage 
is inevitable, however, and these leakages from the circulating 
medium of capital must be made up if the business is to con- 
tinue to exist and to pay dividends. 

It is possible to carry the analogy still farther, and to in- 
dicate the valves which regulate the conversion of capital 
from one reservoir to the next, such as the expenditure au- 
thorization, purchase and production order, time card, shipping 
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order, and the final check in payment by the customer. The 
application of motive power may also be indicated, at the 
point of sale where the pump of selling effort starts in motion 



Fig. 6. 


the flow of orders, and at the point of executive control of 
manufacturing where another motive application of executive 
orders and initiative overcomes the pressure of manufacturing 
difficulties. 
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The problem of financial and executive control is that first 
of supplying motive power to keep the pumps operating and 
second of regulating the flow so as to keep the business in 
balance. Too great selling pressure may result in clogging 
the valves of production so that hasty, careless production 
and confusion seriously increase the cost of production. Too 
sudden an increase of sales may also have the effect of tying 
up most of the capital of the business in one reservoir, so that 
it is unavailable to meet other demands. Thus sales in a year 
for a particular business will often be four or more times its 
entire capitalization. The figure for this capital turnover 
varies greatly, being influenced by length of process and other 
factors to be named later. It would not be uncommon to 
find that on the average a particular business would con- 
stantly have on its books, customers' accounts receivable equal 
to one or two months' sales — this factor, of course, being 
controlled by the credit customs of the trade and credit 
methods of the firm. Under these assumed conditions, with 
a capital turnover of four, and accounts receivable approxi- 
mately equal to an average month’s business, one third of 
the capital of the company would evidently be tied up in 
accounts receivable — not at all an extraordinary figure for 
an active business. A sales effort which doubled the sales 
for some particular period would mean that for the duration 
of the period two thirds of the assets of the company would 
be tied up and unavailable. Prosperity of this sort might 
wreck the business (and has often wrecked a business) unless 
arrangements had been made to secure additional capital 
when it was needed. 

Seasonal Fluctuations. — Demand is relatively steady the 
year round in certain lines such as telephone service, the 
supplying of mixed industrial power load by an electric central 
station, or the baking of bread. But in a majority of indus- 
tries there are one or more seasons of activity, followed by 
seasons of inactivity, of sale or manufacture. Thus beet 
sugar, sold the year round, in this country is manufactured 
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entirely in the four or five months from October on, the plant 
being practically closed the rest of the season. Tailoring has 
busy seasons in the spring and fall, occupying from eight to 
ten or eleven months of the year, with one, two, three, or more 
idle months, dependent on the prosperity of the season. Build- 
ing activities are heaviest in the spring, summer and fall, and 
steel, cement, lumber and other industries which serve build- 
ing adjust their seasons accordingly. Spring is the heavy 
season in the automobile trade, spring and fall for the furni- 
ture trade. Novelties, gifts, phonographs, Christmas cards, 
and similar articles are in heaviest demand just before the 
holidays, and in some of these lines practically the whole 
season is compressed into the two or three montlTs just before 
Christmas. 

Adjustment of Production. — The adjustment of production 
to such widely fluctuating demands introduces a variety of 
special problems. An effective and humane labor policy 
indicates steady employment, and the lowest manufacturing 
costs and most effective use of equipment are secured where 
production can be regularized by making up stock during the 
dull season. In fact, it is usually necessary to keep salesmen, 
executives, and the better grade of workmen employed fairly 
steadily if they are to be retained at all. On the other hand, 
manufacture of stock imposes serious strains on working 
capital, and a risk of market or price changes which must be 
carefully considered. 

Faced with this dilemma the manufacturer resorts to a 
variety of expedients. In the first place, that portion of the 
peak load which is unavoidable is carefully planned for in 
advance. Arrangement is made by terms of purchase, ma- 
turity of loans from the banks, etc., to carry as many as 
possible of the obligations incurred, over into the later period 
of return of investment. Probable money needs are gone over 
with an official of the bank, who soon learns the season of 
heavy demand in the business and is willing to aid in carry- 
ing its burdens. And provisions are made for recruiting a 
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temporary crew to- help out at the peak, for a supply of ma- 
terials and for contracting out those parts of the work which 
can not be done with the company's equipment. 

In the second place an effort is directed toward distributing 
the load. One of the widely used methods is diversification 
of demand or the combination of industries iiaving comple- 
mentary seasons. Thus a manufacturer of automobile cusliion 
springs used his machinery and crew of wire workers in the 
autumn to produce wire lampshade frames. A printer em- 
ployed his women operatives to wind radio coils during slack 
periods. A men^s suit manufacturer added caps and raincoats 
to cover his dull season. A manufacturer of electric flatirons, 
most popular during hot summer weather, added electric per- 
colators for which the sale was heaviest at Christmas. The 
great basic industries such as steel are kept constantly busy 
during normal times by the successive demands for structural 
steel, automobile, agricultural implement, and other trade 
needs. 

Another method of securing diversification is by seeking 
other markets. Thus an agricultural implement manufacturer 
filled out the dull season in the Northern hemisphere by de- 
veloping a trade with South America. 

Relief is sometimes obtained by the cooperation of a group 
of manufacturers. Thus lumbering, harvesting crops, spring 
farm work to a limited extent, spring railway track work and 
the ice harvest furnish successive employment to a group 
of itinerant laborers who regularly move from one to another. 
A large department store, whose busy season came at Christ- 
mas, arranged to exchange part of its force with a printer 
of Christmas novelties, who needed help during July and 
August, the dull month for the store. Many industries in 
small towns draw in employes in the winter who work on 
farms during the summer month. 

Fluctuations in demand may also be modified by advertis- 
ing and other means of positive market control. The flatiron 
manufacturer mentioned also produced a sales peak in the 
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previously dull month of May by staging a salesman’s com- 
petition during the month. Monday used to be the heavy 
day in laundries until a system of distributing calls through- 
out the week, calling on one group of customers always on 
Tuesdays, another on Wednesday, and so on, broke up the 
Monday habit. Other examples of the same method of control 
are the campaign for winter automobile driving, the reduced 
price for coal bought during the summer months, the “keep 
our tailors busy” sales of the tailors and the January white 
goods sales of the department stores. 

The problem of regulating the circulation of capital within 
the business is not only affected by these regularly recurring 
seasonal changes but is complicated by market and style 
changes which can only be partially predicted. We are be- 
ginning to understand in part the nature of the economic 
cycle of alternate depression and expansion, but there are 
many minor movements and sudden changes which demand 
the best efforts of the executive to follow. 

Barometers of Business. — Information as to the proba- 
bility of such fluctuations is furnished the executive by the 
regular financial reports of stock and bond movements, ma- 
terial prices, Federal Reserve Bank transactions, summaries 
of exports and imports and reports of car movement, of steel 
tonnage, of crops and other basic factors. Often there is some 
specific industry whose fluctuations are particularly related 
to the industry being studied. Thus a good crop year influ- 
ences the farm implement people vitally and a building boom 
means a busy season for furniture manufacturers. 

Reports as to local conditions also come in regularly from 
the sales organization. Sometimes the company has its own 
financial reporting system. It is reported, for example, that 
the American Steel and Wire Company has a system of crop 
reports which will aid in predicting the market for the various 
wire products such as fencing and hay wire, largely used on 
the farm. 

Budgets and Financial Planning. — One of the most im- 
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portant applications of the principles of standardization and 
planning has been in this field of financial planning for the 
business. After a company has been in operation long enough 
to have accumulated experience and standards which may 
be used as a basis of comparison, it is possible to map out 
with a reasonable degree of certainty, and for some time in 
advance, the approximate volume of business wdiich may 
be expected from a given territory, or from a given sales 
effort, such as an advertising expenditure of a certain amount. 
It is possible also to translate this probable demand into 
terms of financial requirements. A new product or an in- 
crease in volume of output will mean, as shown by existing 
standards an"d experience, so many machines, so much more 
tied up for labor and the expenses of manufacture and sale, 
so much in accounts receivable and in various other forms. 

This budget may be simply a brief rough estimate of the 
principal receipts and expenditures for the period or it may 
be a complete working schedule for the whole organization. 
In the latter case it wall include for the financial department 
a monthly or periodical statement of income and outgo, in- 
cluding borrowed money. The financial budget is often set 
up in much the form of the usual profit and loss statement 
and balance sheet, differing only in that, in addition to the 
figures showing the results of past operations, parallel figures 
are shown item by item indicating the predicted results of 
future operations. To the purchasing agent an operating 
schedule will be furnished showing orders ahead or production 
planned by classes of product, which may be accompanied 
by definite schedules of requirements for each part and item 
to be purchased. The purchasing agent is thus enabled, know- 
ing requirements well in advance, to place orders in time to 
ensure prompt delivery (an item of great practical impor- 
tance) and is also given enough leeway to enable him to adapt 
his buying to favorable or unfavorable market conditions. 

Sales and Advertising Quotas. — To the sales department 
the information contained in the budget will be furnished 
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as a definite quota, indicating the amount necessary to be 
sold of each line, in each territorial division, frequently by 
each salesman, and showing to the advertising department 
the appropriation available for each product or line of goods. 
The great advantage of a definite and coordinated plan in 
the expenditure of advertising funds is apparent. It makes 
it possible to use advertising as a flexible tool, to focus its 
effects at times or on lines where it is most needed. To the 
salesman and manager, also, the quota furnishes a month- 
by-month goal and measure of achievement. 

In similar fashion the budget will be translated into units 
of output for the production department, and bv this depart- 
ment will again be translated into terms of machine require- 
ments, of number of men and of detailed plans and schedules 
for the period of the budget. 

The degree of detail to which it is practicable to go in the 
use of the budget of course varies, being somewhat propor- 
tional to the exactness with which conditions may be foreseen 
and estimated. Only in a well-established business in which 
conditions had been carefully studied for some time would 
it be desirable to go to the expense of a complete analysis and 
fully detailed schedules. But in any business some sort of 
an estimate as a guide to expenditure is usuall}^ practicable. 

The period covered by the estimate also varies. A plan 
often followed is to make an estimate in general terms for a 
year in advance, but to prepare the actual detailed estimates 
only for the coming quarter. 

Figure 7 is a portion of a simple budget used in financial 
planning by a small business, which illustrates the principle 
and general method employed. 

Uses of the Budget. — Once established, the budget becomes 
not only a guide to the current direction of operation but a 
standard of measurement and a check on changing conditions. 
Suppose that collections slow down, and the expected receipts 
from customers^ accounts do not equal expectations for a 
period. In the first place it is asked, What is the reason? Is 



BLANK AIANUFACTURING COMPANY. 

SUMMARY OF ESTIMATED EXPENSES AND INCOME FOR MONTH OF JANU.Miy, 

19.... 



Actual 
last year 

Estimated 
this year 

Actual 
this year 

Gain 

over es 

Loss 

imaie 

’*'Gross Sales 

26,000 

35,000 




Opening Balance .. 

Collections 

Received from loans 
Other Receipts 

3,000 

32,600 

I’ooo 

5,200 

36,000 




Total Receipts 

36,600 

41,200 




Steel 

Castings 

Purchased p^arts . . . 
Sundry Materials.. 

6,000 

2,500 

900 

500 

8,200 

2,800 

1,000 

1,500 


' 



Labor, Dept. A 

Labpr, Dept. B 

Shop Supervision.. 
Power, light^ shop 

sundry 

Maintenance, re- 
pairs 

6,300 

3,700 

1,^00 

400 

800 

7,100 

4,900 

1,200 

400 

800 



Total Manufacturing 
Expense 

22,100 

27,900 




Executive and Of- 
fice Salaries 

Reserves for depre- 
ciation, taxes, etc . 

Rent 

Commissions and 
sales expenses... 
Advertising 






Total Operating Ex- 
penses 






Loans Paid 






Total Expenditure.. . 






Closing Balance... 







* Gross sales would be a totals taken from a particularized sales budget constructed 
on the same plan as above, but giving the estimated sales for each territory and line 
or group of lines of goods made. 


Fig. 7. 
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it a symptom of financial stringency in a district, which will 
presently reflect itself in reduced sales? Should we take 
measures to curtail production? Perhaps it is, on the con- 
trary, an indication of expansion — ^the merchant who buys 
from us is selling so many goods that his own accounts re- 
ceivable are becoming temporarily embarrassing. Again, the 
trouble may be in our own organization. Laxity in collections 
or carelessness in passing on credit of new customers may ex- 
plain the discrepancy. In any case the budget, in addition 
to its function of a program of operation, gives a quick and 
sensitive indication of a change in conditions. 

Typical Procedure. — The following is the general plan of 
procedure which has been in use for a long time by a large 
company. A sales estimate is made periodically and furnished 
to the manufacturing department as a guide in preparing 
for the expected demand, by the purchase of machinery or 
erection of buildings, development of special tools, placing 
material contracts and making of other preparations for which 
time is required. In the making of this estimate each salesman 
reports to his district manager the expected volume of sales 
for each important kind of product. The district manager 
summarizes and totals these reports, revising them in the 
light of his own judgment. These reports are in turn con- 
solidated and revised by the general sales manager and gone 
over by him in conference with the executive committee, 
which includes general manager, sales and production man- 
agers, and financial man. This estimate, made several months 
in advance of the beginning of the six month period covered, 
is again gone over and corrected in the light of changed con- 
ditions, just before the commencement of that period. In 
this final stage it assumes the form of a general production 
schedule, and if loss is incurred through failure of sales to 
meet the schedule prepared for, it is charged, in the inter- 
departmental profit accounts, to the sales department. 

A somewhat similar plan is supplemented in the case of a 
large clothing manufacturer by an elaborate analysis of sales. 
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which shows which models have proven popular, what each 
salesman has done in comparison with a previous period, and 
just what tendencies each section of the country shows as to 
style preference, sizes, and volume of demand. General 
economic and financial tendencies would also be carefully 
considered, and one of the various ^‘business barometers'’ re- 
ferred to in making sales estimates would be used. 

Because of the uncertainties of the market, it is generally 
not advisable to make such an estimate for a longer period, 
or in greater detail, than is necessary to secure tiie more 
important economies of advance planning, nor to place orders 
or make prep^arations farther in advance than needful. Some 
firms do little estimating of this sort, meeting demand as it 
comes, and maintaining some excess equipment as a reserve. 
But such a policy usually means a condition of violent fluctu- 
ations of labor force, which is far more costly than the work 
of planning. Planning, while it may not fully prevent the 
effects of seasonal irregularity at least enables a partial prepa- 
ration for it and smoothing out of the load curve. 

The budget is capable of a further analysis which may 
shed additional light on tendencies of importance. It is 
possible, for example, to predetermine costs to a degree. In 
every establishment there are certain classes of charges, for 
rent, general supervision, heating, lighting, taxes, insurance, 
etc., which bear little or no relation to the volume of sales. 
There is another group of expenses which bears an indirect and 
partial relation to volume, such as clerical expense, detail 
supervision and administration, power, upkeep of machinery, 
etc. Some items which are in the first group in the small 
business fall in the second group with the large business. Thus 
selling expense is relatively fixed in many small businesses 
employing salaried salesmen, while in the large business or 
with commission salesmen it will correspond quite closely 
with the volume of sales. 

Finally, there is a group of expenditures which is almost 
directly proportional to output. The expenditures for ma- 
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terials, a large part of the direct labor payroll^ commissions 
paid to salesmen, etc., fall in this class. 

Knowing these relations for the various classes of expenses, 
it is evidently possible to find the least volume at which 
business can be done at a profit, setting a danger signal which 
will give warning of approaching difficulty. It may be that 
the greater volume secured by a reduction in price might 
more than offset the direct loss of profit. It is also possible 
to approximately predict the profits for any given volume 
of business for which plans are being made. 

Standard Ratios. — Other standards may be developed by 
which to judge the financial affairs of the business. Thus 
for any particular business there will be certain normal ratios 
which apply in various cases. Thus it may be the case that 
thirty or sixty days’ business, on the average, is normally on 
the books as accounts receivable, this period (depending on 
credit customs) normally elapsing between sale and payment. 
This ratio will give a key to the financing of customers’ ac- 
counts. Similarly, the company will normally experience a 
certain bad debt loss, varying from a small fraction of one 
percent up to two percent or more with certain classes of 
customers, one half of one percent probably representing an 
average maximum. Similarly, it is helpful for certain pur- 
poses to state the cost of materials, of direct labor, of various 
classes of overhead, of advertising and selling expenses, and 
of actual cash receipts, in terms of percentages of gross sales. 
Certain ratios, also, have been found safe as between quick 
assets (such as accounts receivable, cash, and other items 
which either normally convert themselves into cash or are 
convertible at will within a brief period) and the quick 
liabilities (those obligations which mature within a period of 
one year, or corresponding to the period chosen for the assets). 
Thus for a typical business a ratio of two to one of quick 
assets to quick liabilities is considered conservative by the 
majority of bankers, while closer ratios, as one and one-half 
or one and one-fourth to one may be approved with gilt-edge 
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assets under certain conditions. The rate of capital turnover 
(ratio of total annual sales to invested capital) is another unit 
of measurement. Each of these and other standards of com- 
parison, when worked out for a given set of conditions and 
applied with an intelligent discrimination, may serve in par- 
ticular circumstances as a useful guide in establishing stand- 
ards of judgment and indicating the tendencies of the busi- 
ness. As in all cases, a due proportion must be preserved 
between the cost of getting the information and the value of 
its use. 
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CHAPTER III 
SELLING 

The proprietors of one of the largest men’s clothing houses 
in the United States started as merchants who bought and 
cut the cloth and farmed it out to contractors who delivered 
the finished garments to the company’s warehjouse. Com- 
paratively little attention was paid to manufacturing^ and 
while of late years volume of output has made a place for 
production men of higher caliber, the point of view of the 
business has remained primarily mercantile, and its success 
has been primarily a mercantile and advertising success. It 
is probably true of most businesses that selling is a matter 
of large importance, if not of first importance to the directing 
head of the business. Certainty few important questions of 
production policy can be settled without a sympathetic under- 
standing of the financial and the selling, as well as the pro- 
duction, points of view. 

Problems in Selling. — Selling the product involves several 
related groups of problems. From the manufacturer’s point 
of view the first problem is that of providing a product that 
in kind, quality and price satisfies the demands of his market. 
A second problem is that of selecting and providing the chan- 
nels by which, mechanicalty and by persuasive presentation, 
the product may be made available to the customer. A third 
problem is that of selling, of awakening a desire for the 
product, by advertising or personal persuasion, which will lead 
the customers to buy. A fourth problem is that of coordina- 
tion, the task of the sales manager who must adjust and keep 
in harmonious and active operation all the various factors and 
agencies involved in making the sale. 

33 
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Channels of Distribution. — The first problem mentioned, 
that of producing a marketable article, is the task of the pro- 
duction departments. The next question concerns the channels 
by which the product may reach the customers who demand it. 
Custom varies largely as to the method used by the manu- 
facturer to dispose of his product. He may sell it direct to 
the consumer. With large users of production materials such 
as steel, machine tools, railway rolling stock and supplies, 
drop forgings, castings, etc., this is common practice, although 
even here there is a large volume of business done through 
jobbers, or mill agents. Producers of articles for retail con- 
sumption alsy sometimes attempt mail selling and direct dis- 
tribution from the factory, in the case of articles where the 
average unit sale is large, such as heating furnaces or pianos, 
or in the case of novelties and articles which it is difficult to 
induce retailers to handle. More commonly, in selling to con- 
sumers, the manufacturer sells through a chain of stores or 
through local agents and canvassers, as in the case of well 
known manufacturers of shoes, sewing machines, brushes, etc. 
This type of direct distribution of course gives the manu- 
facturer an excellent control of the market, rendering him 
secure against the disaster of a sudden arbitrary decision on 
the part of a single all-important buyer to ^ffirop his line,” and 
making possible direct selling pressure. 

But for many articles the average sale made in a manu- 
facturer's store would be too small to make this method 
profitable. When groceries or other articles are bought, the 
consumer usually wishes to complete his or her purchase in 
the one store, involving the carrying of the lines of many 
diverse manufacturers. The retailer performs an essential 
function, where the article sold is of small cost, in facilitating 
selection by the customers and reducing the cost of handling 
the article. Outside of special lines in which extra selling 
pressure is effective, the buying habits of the public therefore 
seem to point to the retail store as an essential link in the 
distribution chain. 



SELLING 


35 


Wholesale Channels of Distribution. — Connection between 
the retailer and the manufacturer is made in several ways. 
In the manufacture of cloth it is common for several mills to 
be represented by one mill agent, who disposes of the whole 
output of the mill, usually to wholesalers who in turn parcel 
it out in smaller lots to the retailer. Sale may be made to 
a wholesaler or jobber, who performs much the same function 
for the retailer that the latter does for the consumer, that 
of bringing together for economical distribution a diversity 
of articles. The expense of selling through a salesman, of 
shipping by freight, and of doing the clerical work incident 
to the sale to the retailer of his limited si^pply of small articles 
such as pins, grocery items, and many others, points to the 
wholesaler as a logical channel in such cases. The wholesaler 
also performs the frequently important function of financing 
the manufacturer, and of relieving him of the necessity for 
supervision, and the risk, of numerous small credit transac- 
tions. Where the average sale to the retailer is sufficient to 
carry the expense there are many advantages in direct sale to 
the retailer by the manufacturer, most commonly through the 
agency of the travelling salesman. This method where eco- 
nomically practicable has the advantage, as in the case of sale 
direct to the consumer, of rendering the manufacturer inde- 
pendent of the indifference, incompetence, or capriciousness of 
the jobber, and of enabling him to carry out a selling campaign 
in a direct and vigorous way. The choice as to the number of 
intermediary distributors between manufacturer and consumer 
is evidently reducible to logical economic principles, of which 
the most important are the questions as to range of choice 
either of the same or of different articles necessary to offer 
the buyers, size of order necessary in order to secure economy 
of selling expense and freight and delivery costs, and impor- 
tance of positive market control. 

Cooperative Distribution. — In addition to these principal 
methods of distribution there are a number of others worthy 
of mention. A frequent practice is for manufacturers of two 
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or several non-competing lines to cooperate, the salesman of 
each house selling all lines on a commission basis with or 
without salary provisions. This enables the various firms 
to make up combination carload shipments, cuts dowm the 
cost of salesman’s calls per dollar of business, and where each 
manufacturer can be relied on to give uniformly fair treat- 
ment to the customer, greatly strengthens all the firms with 
the retailer. It has been used, for example, quite exfi^ensively 
in the furniture trade, where a mattress, bedspring, and bed 
manufacturer or dining room suite, bedroom suite and up- 
holstered parlor furniture manufacturer get together. It of 
course calls for more delicate adjustments of interests than 
independent •sale. 

Exhibitions. — Sale in a market is also a common method, 
usually being supplementary to other plans of distribution. 
Thus at Grand Rapids, Mich., Jamestown, N. Y., Chicago, III, 
and at other points semi-annual “Exhibitions” of furniture 
are held, which are largely attended by retailers who come to 
get new ideas and at the same time usually place more or less 
substantial orders for lines they like. Similar exhibitions 
have been staged for the display of clothing, of railway equip- 
ment, of radio apparatus, of automobiles and of many other 
lines. Such a display is often a minor feature of trade 
conventions. 

Commission and Auction. — distributing agency similar 
in some respects to the j obber is the commission merchant 
who handles the manufacturer’s goods on a stated commission 
instead of buying them outright for resale. Farm and garden 
products, also textiles, are examples of classes of goods often 
sold in this fashion. The auction is another selling plan used 
in certain trades such as the fur trade, where a great volume of 
business is done through auctions. 

Retail Distribution. — There is a wide variety of methods 
of distribution in retail selling also. To name only a few 
familiar agencies there are the specialty store, such as the 
shoe or music store, or automobile agency, the variety store 
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(such as the ^^five and ten cent store”), the convenience store, 
as the drug store, the chain store, the department store, and 
the mail order house. 

Figure 8 illustrates diagrammatically some of the more 
important of the channels of sales distribution named in this 
section. 

The manufacturer in his choice of agencies is not limited 



Fig. 8. 


CHANNELS OF SALES DISTRIBUTION. 

to one type, although usually he confines the distribution in 
any one territory to one type in order to avoid interference. 
But he may cover the larger towns by direct salesmen and 
allow jobbers to handle the remaining territory, or he may 
similarly handle direct his local territory of a few states and 
give another manufacturer or jobber an agency for distant 
territories, or he may combine salesmen's calls for the large 
customers and ^^direct by mail” methods for the smaller ones, 
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with perhaps an annual call in the interest of good feeling. 
The distribution scheme demands constant attention^ chang- 
ing as conditions change, as the firm expands, as competition 
develops at one point, as established agencies shift or go out 
of business, and as demand itself fluctuates with the coming 
into importance of new towns and industries. 

A number of questions of policy arise in connection with the 
laying out of and contacts with the system of dealer distribu- 
tion. Shall sales be confined to one class of dealers, as re- 
tailers, or shall various classes, such as both jobbers and 
retailers be included? The small manufacturer may some- 
times safely choose the latter plan, but as the number of 
dealers increases it becomes more difficult to draw the line 
between dealer and jobber, there is more difficulty in main- 
taining prices, jobbers may encroach on the manufacturer's 
customers, and other interferences may develop which force 
him to choose one or the other alone. 

Convenience and Shopping Lines. — Another question of 
interest, in selecting retail distribution points is the distinction 
made by Parlin between convenience and shopping lines. 
Small articles, such as soap, collars, or razors, are usually 
bought at nearby handy stores, the purchaser asking for a 
particular brand, but not bothering greatly if he cannot get 
that brand. For this type of article the widest possible 
distribution, at every corner drug store or neighborhood store, 
is advisable. On more expensive goods, such as furniture or 
suits, the customer likes to shop around and compare prices, 
therefore the larger stores in the more central market districts 
are the ones most likely to be visited for such goods, and 
widespread distribution is not essential. 

Exclusive Territory. — ^Another question is that of exclusive 
territory — giving one dealer a state, a county, a town, or a 
section of territory exclusively. There is an advantage in the 
exclusive territory plan in that the one dealer, being assured 
protection, is more willing to push sales, advertising can be 
focused on his store and the manufacturer's policies, as to 
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service, etc., can be better maintained. Continuation of the 
exclusive rights is usually contingent on the selling of a certain 
quota of goods periodically. On the other hand, if the one 
dealer fails to make good or drops the line we are left without 
adequate representation, so that the present policy tends 
toward the avoidance of exclusive agencies, especially with 
large companies which rely on consumer advertising to pro- 
duce a steady demand for the product. 

Making the Sale. — With suitable channels of distribution 
planned the next step in selling is to convince the dealer and 
users of the merits of the article and to create a desire for the 
article which will eventuate into a volume of sales. The 
process of selling is essentially the same, whether this con- 
vincing and creation of desire are done by the printed page 
or by the personal interview. The basic impulses and motives 
appealed to are the same, except that in the case of advertis- 
ing the choice of appeals is made with reference to their effect 
on a mass audience, while in face-to-face selling the appeal will 
be directed more specifically toward the known or surmised 
wants and attitude of each buyer. In each case it is inevitable 
that a percentage of the effort applied shall be without results. 
In the case of advertising the percentages of waste is greater 
than in personal selling, but the cost per approach is also 
usually much less. Therefore advertising is logically fitted 
into the selling scheme as a winnowing process which shall 
sort out the more promising prospects and bring them to our 
knowledge for the more intensive personal selling appeal, or 
as a campaign supplementary to and re-enforcing the face-to- 
face selling appeal. 

Creating Desire. — ^We might divide purchases made by the 
retail ‘Consumer into three classes: Those things such as food 
and fuel which are necessities of the habitual conduct of his 
personal or family life, those things that he buys for the 
gratification of some specific desire, and those expenditures 
made as investments, from which future returns are expected 
to provide for later expenditures of the first two classes. In 
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both of the first two classes the impulse to buy is not primarily 
an act of conscious reasoning, it is rather the reaction to 
habitual or to special desires, impulses, and emotions. A man 
buys an automobile because he wants it, and his arguments 
for and against are apt to be what Robinson calls 'h’ationaliz- 
ing,” a more or less unconscious justification and setting up 
of the color of prudence for the thing he wants to do. He 
may reason in comparing two makes of ears, yet here also 
the moment some feature of one or the other car strikes his 
fancy the decision is made, even though the man still thinks 
he is weighing advantages coolly. 

Among these basic desires be named the desire for 
social conformity, approval and distinction, the impulse to 
imitate others, the appetites and tastes (appealed to for 
example, in the colorful ads of the ^^Ham what am’^), the 
desire for good health, the fear of poverty, of accident, the 
pleasure taken in building and construction, the pleasure in 
being completely outfitted and ready for any emergency, 
curiosity, parental love and pleasure in the well-being of one’s 
children. That selling appeal is usually most successful in 
creating demand which goes most directly home to one or 
more of these basic desires. 

An important effect of this sort of advertising is that it 
creates a feeling of acquaintanceship and thus of confidence. 
Where the customer feels himself a competent judge of the 
merits of an article he is seldom deterred from purchase by 
lack of familiarity wdth the brand. But who can analyze a 
motor oil, or, by inspecting a tailor, can tell wdiether he will 
make a suit that will fit? In the vast majority of our pur- 
chases we must rely in part or wholly on our confidence in 
maker or dealer and one of the most effective uses cf ad- 
vertising is in creating this confidence. 

Advertising Mediums. — A great variety of vehicles are 
available for carrying the advertiser’s message. To name 
only a few there are the national magazines such as the 
Saturday Evening Post or the American^ and the so-called 
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class magazines such sls System ^ Gardening, agricultural jour- 
nals, or radio magazines. There are the weeklies, the news- 
papers, the trade and professional journals. There is the class 
known as out-door advertising, such as billboards, signs, street 
car advertising, and distribution of posters. There is the class 
of direct-by-mail advertising, circulars, form letters, or sam- 
ples, sent to lists of prospects, compiled in various ways or 
bought from houses specializing in this field. There are the 
dealer helps, such as folders for counter or mail distribution, 
assistance in local newspaper advertising, furnishing of cuts, 
of window and store displays, of demonstrations, signs, etc. 
Among the latest spectacular advertising stunts was the writ- 
ing of the name of a well-known tobacco in smoite in the sky 
by an aeroplane. 

Certain criteria are used in selecting from this long list of 
possible advertising mediums. The manufacturer equipped 
only to distribute in a small section would be paying for a 
lot of waste circulation were he to advertise nationally. In 
addition to knowing the number of people reached by a given 
magazine or paper, the advertiser will be interested in know- 
ing the class of people reached, their income and interests 
and tastes, in knowing the mood in which the paper will be 
read, whether hurried or leisurely, in knowing how long the 
paper or article will be preserved, in knowing how well it is 
regarded by those who read it and in knowing whose advertise- 
ments will appear in its columns alongside of his own. It 
is well in the preparation of an advertising campaign to make 
use of the advice of an experienced advertising agency. 

Trade Association Advertising. — Advertising and selling 
effort designed to create or increase demand, as distinguished 
from competitive advertising, benefits all producers in the 
given line. Realizing this, there has been in recent years a 
widespread movement on the part of Trade Associations, 
towmrd cooperative selling efforts paid for by the association 
and advertising the product in general, new uses for it, and 
similar topics, rather than any one brand. '‘Save the surface 
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and you save all,” the paint manufacturer’s slogan, ''Say it 
with flowers,” of the florist, illustrate slogans first coopera- 
tively advertised and then incorporated into individual ad- 
vertising. Successful campaigns have been undertaken in the 
interest of groups of fruit growers, of davenport manufacturers, 
of yeast manufacturers and of many other interests. They 
have generally proven very successful when in conformity 
with the principles of good advertising. 

Competitive Advertising. — ^Why does the customer buy a 
particular brand, instead of picking out some other among 
the various competing lines impartially displayed by the 
dealer? Since this is a question of direction or diversion of 
desire rather than of its creation, there is more room here for 
reason and argument, and a simple statement of advantages 
and reasons for purchase is often effective. Yet even in this 
field a large portion of the total result is achieved by the 
use of suggestion rather than reason. Suggestion is shorter, 
can be conveyed by pictures where printed words would be 
too long or too unattractive to catch the attention, and has 
the advantage of not arousing opposing arguments in the 
customer’s mind. The article is pictured in association with 
well dressed people, or of some symbolic object such as the 
Rock of Gibraltar, or a simple assertion is made of its merit. 
Gradually an impression is built up, by assertion, by as- 
sociation, by suggestion, by repetition, in the customer’s mind. 

Selling the Dealer. — Most manufacturers whose product is 
sold to the final consumer sell through an intermediary, the 
retail dealer, and it is to the latter that the direct sale is 
made. A separate analysis is necessary to reveal the appeal 
which will be effective with the dealer. First he must be 
convinced, as the customer would be convinced, of the m'erits 
of the article, for this is one of the tests he applies in buy- 
ing. Then come special arguments to convince him of the 
ease with which the article can be sold, of the profits, the 
rapid turnover, the increase of prestige and sales which will 
come from handling the goods. 
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It is not hard to get the dealer to try a sample lot of the 
goods in most cases, for the average retail store buyer is alert 
to new lines and likes to try them out and look them over. 
The real task comes in keeping the goods moving across the 
dealer’s counters into the hands of the consumer. The dealer 
is not entirely a passive agent. If he has been thoroughly 
convinced of the merits of the article or of the desirability of 
pushing its sale from the standpoint of profit, he will put a 
certain amount of pressure behind the sale of the line. But 
usually there are two or three competing articles on his shelves 
beside this manufacturer’s particular line, and profits being 
equal, or even if they are not, the dealer take^ the line of 
least resistance in selling. Hence the interest of the manu- 
facturer in consumer selling, for if the goods are to be moved, 
the manufacturer must provide much of the force which will 
move them. The primary method, of course, is to put the 
value into the goods so that buyers will like them, will come 
again and tell their friends to come. Advertising comes in as 
a sort of megaphone, amplifying and hastening the carrying 
of the message. And this advertising, as mentioned, is planned 
to synchronize with the displays and efforts which the dealer 
is assisted to make in his locality. 

The element of personal friendship, respect and confidence 
enters into dealer sales as in all business transactions. Jones 
buys our goods not only because they are easy to sell but be- 
cause Jones feels that we have a personal interest in his 
success and take pains to fill his orders carefully. Perhaps 
we have helped Jones out by credit accommodations at a 
critical time. He has found that he can depend on us to ship 
promptly, and to save him petty annoyances such as disputes 
over ’freight bills or shortages and errors in description. 

Creating Good Will. — Paid advertising and high-pressure 
selling are not the only means of creating a demand and a 
good will for the article, although they seem to have been a 
factor in the upbuilding of most large businesses, particularly 
those whose product is sold to the consumer. The uniformity 
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of quality secured by careful inspection, promptness and 
reliabilit}’' of service^ courtesy;, established policies whicli the 
customer comes to feel he may depend on, these are part of 
the bedrock of most successes. 

Concentration. — Generally speaking, except in special cases 
such as technical articles appealing only to some special class 
of widely scattered users, it is best to secure a sufficient con- 
centration of sales effort in one locality to produce profitable 
results before entering new territory. For example, in build- 
ing up a business, better results would be likeN to be secured 
if one state at a time were taken and thoroughly covered b}^ 
salesman’s calls and local mail and newspaper advertising, 
than if a wide-flung campaign, producing a less concentrated 
effort over a larger territory, were attempted. As the Chicago 
Tribune once put it, there is a critical speed for selling cam- 
paigns, as for aeroplanes. An aeroplane might run for miles 
at thirty five miles per hour, and never launch itself. It is 
only when the speed increases to forty miles or more that 
it will rise. 

Sales Management. — The sales manager is the man on 
whom rests directly the task of crystallizing all of these 
general principles of selling into result-bringing action. To do 
this involves, in the first place, coordination of the activities 
of the other departments so that quality, scheduling, accuracy 
of filling orders and of clerical work may be depended upon. 
It involves, in the second place, planning the campaign of 
argument, suggestion and acquaintance by which the initial 
sale is made, and selecting and directing the salesmen who 
will carry out the campaign. And it involves keeping the cus- 
tomer enthusiastically sold on the line, from that point on. 

For this second part of his work, the sales manager has 
recourse to two types of approach. One of . these is advertising 
and correspondence. For some situations, it is possible to sell 
exclusively by mail, and at a cost of few cents per contact 
with the customer instead of several dollars for a salesman’s 
call. 
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But while mail selling is cheaper per unit contactj it is in 
general less effective. The salesman is on the ground, he can in- 
telligently particularize his arguments to fit the exact local 
need, he supplies the personal element so useful in the contact, 
and he brings the buyer more effectively and definitely to the 
point of decision. He can also act as a scout and gatherer 
of information for the house in several important directions. 
He can form a personal estimate of the desirability of the 
prospect from credit and other standpoints, which, while not 
final, gives a good check-up on other reports. And he is on 
the ground to report local trade conditions and prospects, 
activity of competition, price charges, new prospects, and other 
useful facts which come in more slowly, if at all, through 
other channels. 

Selection of Salesmen. — The management of salesmen in- 
volves first of all the selection and training of the right man. 
Men are secured by promotion from the company’s ranks or 
local selection of promising men, by applications from sales- 
men with previous experience, by advertising, and similar 
means. The process of training varies greatly. Frequently 
the prospective salesman is given several months’ training in 
the factory, so that he will be able to give intelligent infor- 
mation and service to the customer in his selection and use 
of the product. He may also attend classes in which he takes 
part in demonstration sales, and is required to answer lists 
of hypothetical objections to the product. He may next be 
sent out on the road in the company of an older salesman 
or a teacher, first watching the latter make actual sales and 
analyzing the sale with the latter after it is made, then doing, 
the selling himself, and receiving the benefit of the teacher’s 
suggestions and criticism. 

Scheduling. — In the second place, sales management in- 
volves the direction of the salesman, his scheduling and con- 
trol in much the same fashion, fundamentally, that the 
activities of production are scheduled and controlled. The 
territory will first be divided, with a salesman for each local 
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division. Within this division it is expected that the sales- 
man, backed by the house, will build up a trade, taking over 
and holding established customers and adding new ones. The 
plan of payment of the salesman is usually so arranged by 
commissions or salary or otherwise that the man’s own per- 
sonal success and advancement are a reflection of his efforts 
in his territory. The territory will be arranged with reference 
to known standards of time per call, for transportation, etc., 
so as to assure approximately the best concentration of sales 
effort for results if the salesman applies himself. 

Once the territory is assigned, the day-to-day activities 
of the salesman will be controlled to a greater or less degree 
by the sales manager. He will be given a list of stops to 
be made, furnished with information as to credit, lines 
handled, etc., for his prospective customers, supplied with in- 
formation as to dates of delivery and stocks on hand, and in 
other ways his activities wdll be planned and supervised. 

Sometimes the schedule of the salesmen for a territory is 
visualized to the manager by what is called the “map and tack 
system.” Location of customers will be shown on a large map 
of the territory by different colored pins, a red pin indicating 
perhaps a certain type of customer, as a wholesaler, a green 
pin, a retailer, and so forth. On this map the territory of each 
salesman will also be indicated, and if desired, his movements 
may be laid out on this map, numbered tacks indicating the 
dates at which he is to visit certain towns on this route. 

Figure 9 illustrates the record used by one sales manager 
for keeping the history of each customer from the sales 
standpoint. 

Sales management also includes the study of the best 
routing and means of travel, the decision as to whether to 
equip a salesman with an automobile and have him travel in 
this way, or to have him use railroad or electric trains. It 
includes, in connection with the general executive and financial 
control discussed in Chapter II, the setting of quotas and 
standards of output and the devising of suitable plans and 
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standards of compensation. It includes also the auditing 
and control of the salesman's travelling expenses. 

Support by the House. — Finally, the effective manage- 
ment of salesmen must include the support of the salesmen 
by the house, “Leads” and information as to prospective 
customers must be promptly furnished him, as they are secured 
from advertising, by direct inquiry, or from other salesmen. 
He must be kept informed of prices, supplied with fresh sam- 
ples, told of advertising plans under way and supplied with 
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copy, furnished with late credit information as to new and 
old customers, and above all, constantly made to feel the 
support of the house. And in the face of the arguments and 
criticisms and indifference of the buyers he meets every day, 
he must be kept enthusiastically “sold” on his own goods. 
Many concerns go farther, and keep the salesman informed of 
production conditions, so that he may directly assist in direct- 
ing sales away from overcrowded departments to slow moving 
lines. One company has followed the practice of sending out 
monthty to its salesmen, photographs of a schedule board 
which shows work ahead of each machine. 
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The salesman on the road meets constant opposition, argu- 
ments, discouragements, appeals or demands for special con- 
cessions in the way of price, terms, credits, and other matters. 
If he is too long away from the house, or its representatives, 
he drifts out of touch with the house. He may become dis- 
couraged, he may not be informed fully of new lines or late 
developments, he may come to take the customer’s point of 
view too much, to make undue concessions or to dc\'elop a 
critical attitude. 

To keep the men lined up and ^‘sold” on tlie liouse and tiie 
goods, many companies make arrangements which regularly 
require the salesmen to report at headquarters. Here a sales 
convention or a talk with the manager and a trip through the 
plant puts the man in touch with latest developments and 
starts him out with a fresh supply of that enthusiasm on wdiich 
such heavy demands are made by the day’s work. 

Sales versus Production. — A conflict of interests frequently 
arises between the sales and manufacturing department. The 
sales department in its desire to serve its customers’ wishes, 
tends constantly to make unnecessary variations from 
standard designs, entailing additional expense, and to make 
delivery promises which either cannot be met at all or involve 
a costly interruption of established schedules, the breaking 
down of set-ups to run through small lots, etc. Frequently 
these things are the necessary price paid for giving the cus- 
tomer the service he needs. The best compromise between 
manufacturing and sales efficiency will be made when both 
departments are kept informed, by mutual conference and 
by schedules and similar bulletins, of the needs and problems 
of the other, and when a general executive who is aware of 
the problems of both fields lays down the policies which are 
to guide action and makes decisions in the specially knotty 
cases. Profitable fields, for example, exist either in the stan- 
dard product or the made-to-order fields. But one or the 
other must usually be chosen, since if an attempt is made to 
straddle both fields in one shop, neither the low cost advantage 
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of the standardized field, nor the service advantage of the 
other, can be fully attained. 

The manufacturing end stands as an essential foil and sup“ 
port to the efforts of the sales force. It must be kept in tune, 
so that rigid inspection may back up the promises of quality 
made by the salesmen, and so that prompt delivery may sup- 
port his arguments of good service. 
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CHAPTER IV 

TYPES OF PRODUCTION CONTROL 


In order to give a bird's-eye view of the steps in production 
it will be well to follow a typical customer's order through 
the factory and see the steps taken in filling it. The illustra- 
tion will be taken from a jobbing or special order industry, 
since all the steps are taken here with are taken in the shorter 
and modified procedure of other types. 

Steps in Filling the Customer's Order, — Special Order 

Making the Sale. — Sale of a special product, say a special 
conveying machine built to customer's order, involves first, 
location of the prospect, through advertising, trade journal 
news, inquiry received, or other means. After ascertaining the 
credit standing of the prospect the salesman calls, and if he 
succeeds in interesting the prospect, secures facts as to the 
required installation, which he sends in to the home office. 
Here preliminary rough plans and sketches are worked out 
and an estimate of cost made. If this estimate is accepted 
by the customer an order is sent in, and received by the gen- 
eral office. 

Customer’s Order is now finally approved for credit, is 
checked for accuracy of description, prices, and extension, 
given an order number which will in the future serve as its 
identification throughout the shop, and usually copied onto an 
order form. 

Engineering.— It will now be turned over to the engineering 
department, which will develop the preliminary sketches into 
a detailed bill of materials with supporting drawings, in which 
each part is accurately specified as to dimensions, material, 
finish, etc. 
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SHOP ORDER 


Manufacturing Order No 

deliver items as follows to 

Date Ordered 19 


Date wanted 19 ...... 

Description 

Date delivered 19 



Remarks 

SjTnbol 


Pattern No. 


Drawing No 

Signed 



Fig. 10. 


SHOP OR MANUFACTURING ORDER. 

BILL OF MATERIALS 


Standard Bill of Materials Pattern number 

Standard Name 

Size and description Date 19 


Material required to make article 


Item No, 

Quantity 
or Weight 

Secured 

from 

Dep’t. 

No. 

Description 

Standard 

Pattern 

No. 


• 







Fig. 11. 

BILL OF MATERIALS. 
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Stock Check. — The bill of materials will next clear through 
the stock record department where it will be ascertained for 
each item whether it is in stock. If it is, in many cases enough 
stock will be reserved or apportioned on the records to fill 
the specific order. If not on hand, an order will be issued 
for its purchase. 

Routing. — The bill of materials, checked for items in stock, 
and the blue prints will now go to the manufacturing depart- 
ment, where shop orders will be issued for the making of the 
parts which are special or not in stock, and for assembly. In 
some cases routing will involve preparation of specific instruc- 
tions for each operation on each part to be made. The forms 
and methods used in routing are specifically discussed in 
Chapter V. (See Figure 21.) 

Scheduling. — The detailed manufacturing orders, which so 
far specify only method of manufacture and machines to be 
used, must now^ be given a specific date of performance, this 
date being embodied in a schedule or operating program. 

Dispatching. — This step is a relatively simple one, the order 
being given to the proper man for performance, on the. date 
scheduled. 

Operation. — Including assembly and inspection, is the next 
process. 

A Progress Record. — This record is kept to enable easy 
location of the order while in production. (See Figures 21, 51, 
and 52 for typical progress records.) 

Follow-up. — Follow^-up of the order proceeds parallel with 
operation, making sure that each operation is completed on 
time. 

Shipping and Billing. — The completed, inspected product is 
delivered to the shipping department as finished. This de- 
partment will have a list of the orders to be shipped, or pref- 
erably, duplicate copies of the shop orders and bills of 
materials. The order will be packed and counted and a pack- 
ing list showing each item included will be enclosed in the 
package. This packing list will be compared with the shipping 
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copy of the shop order and any changes or omissions noted. 
This shipping copy of the order will then be turned over to 
the billing department, which will prepare the customer’s 
invoice, of which one or more copies will be mailed to the 
customer and one or more copies retained for office use. From 
the office record copy, the amount of the invoice will be posted 
to the customer’s account by the bookkeeping department in 
its books of Accounts Receivable. 

The shipping department will submit the product to a final 
inspection while packing. It will make out the usual tripli- 
cate bills of lading if the shipment is to go by freight, or an 
express receipt or driver’s receipt for express shipments or city 
deliveries respectively. * 

Upon payment by the customer, his account will be credited 
and the C3mle of filling the order is complete. 

Costs. — At the commencement of work on the order a 
special , cost sheet copy of the order is delivered to the cost 
department. As any expenditure is made on the order, by the 
engineering department for time in preparing plans, or b}^ 
production through the use of materials or labor time, a record 
of the expenditure is made by means of requisition or time 
card which is identified by the order number previously men- 
tioned. This record of expenditure is sent to the cost de- 
partment and posted to the job cost sheet. When the job 
is complete these costs are totaled, the proportion of indirect 
expense chargeable to the order is added, and the total cost 
obtained. A typical time card and cost sheet are illustrated 
in Figures 54 and 59. 

This brief outline of the principal steps in filling an order 
in the special order industry is graphicallv shown in Figure 12. 

Classification of Industries 

The Special Order Industry. — The special order industry, 
referred to above, is one in which a major part of the work 
on every order, including the designing of the product or the 
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PROCEDTJBE DIAGEAM, SPECIAL ORDER INDUSTRY. 
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adaptation of a standard design, is performed separately for 
each order. The work of a job printer is of this type. The 
making of special machinery, bridge building and structural 
shops, and other common industries also fall in this classifica- 
tion. It is characteristic of shops of this type that equipment 
is chosen with a view to general-purpose utility rather than 
the last fraction of efficiency for any one operation, and, be- 
cause demands on any one machine are variable, it is apt 
to be over-equipped as compared with a straight repetitive 
industry. A larger percentage of its workmen must be all- 
around men, capable of relatively more independent work 
than is the case in the repetitive industry where a man is 
called on only for one routine operation. The special order 
industry carries little or no finished stock or finished parts, 
although it must carry raw materials in stock. In many 
industries, such as job printing, even the stock of raw 
materials is usually limited, paper being bought for many 
jobs after the order is received. In the special order industry 
also, since each job is apt to require a different sequence 
of processes, scheduling and control of movement of material 
through the shop must usually be comparatively detailed, and 
more elaborate than where all work automatically moves 
through a single established sequence of operations. 

A variation of the special order type is found in what may 
be called the lot repetitive type of industry. As demanded in- 
creases for some of the many patterns which the company 
has previous^ made up to order only, it becomes profitable 
to put work through in larger lots, carrying the unsold por- 
tion of the lot in stock to fill future orders, and replenishing 
this stock by putting through another manufacturing order 
before the earlier lot is completely exhausted. When the 
industry has become predominantly of this type, demands 
on the design function of laying out the product, and routing 
it or laying out the sequence of manufacturing operations, 
will become only occasional, since most patterns will have 
been made before and the drawings, bills of material and 
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route sheets will be available for handling the additional 
lots. Machinery will still in the main be general purpose, 
since it is called on to handle a variety of operations. Work- 
men also, will need to know several operations, although no 
longer called on for an absolutely new^ job with every order. 
Stocks of materials and finished parts or product will usually 
be heavier than in either the special order or the flow repetitive 
type, since so many patterns must be carried and available 
for filling orders. Scheduling control must still be detailed, 
but the number of orders and items handled will be fewer, 
since the average lot is larger. Examples of this type are 
found in many manufacturers of variety goods such as door 
hardware, furniture, or tools. This type is a very common 
one. 

When the demand for one pattern becomes sufficiently great 
to justify putting through a lot every day, we have the 
theoretically limiting case in which the lot repetitive industry 
merges into the flow repetitive type. Ford’s automobile in- 
dustry is the best-known example of this type. Instead of 
being manufactured intermittently the product now moves 
through the factory in a steady stream, whose volume may 
increase or diminish according to demand, but is seldom 
totally interrupted. Instead of using general-purpose 
machinery, arranged for the best average economy in handling 
varied orders, we now have the entire factory specialized 
into one closely articulated unit, each of whose machines per- 
forms one special operation and is arranged to permit the 
most direct flow of materials to completion. In the other 
two types, since the machine capacity is balanced only for 
an average mixture of orders, one process may be quickly 
completed, and the lot may wait for days or even weeks to 
take its turn for the next process at a machine group which 
happens to be temporarily overloaded. In the flow repetitive 
type, as long as no break-down occurs, the capacity of each 
machine is adjusted to pass forward daily its particular quota 
of operations to produce the daily output. Machines are 
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narrowly specialized, so are most of the men, and a lower 
grade of machine tenders, with a few skilled mechanics to 
keep things in order, may be employed. Material moves 
faster, little is normally carried in stock, and the inventory 
investment is therefore usually lower than in the lot repetitive 
type. 

The basic difference in the method of control in the three 
cases may be brought out by comparison with the various 
methods possible for controlling the water supply used, for 
example, on a country estate. One of the methods (Figure 13) 
would be to start the pump whenever water was needed, 
shutting it off when through. This corresponds to the special 
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order plan. A second method would be to carry in the 
reservoir (Figure 14) a supply of water sufficient for nor- 
mal needs, the supply being automatically replenished by the 
operation of the float control operating when a low level 
was reached, and until the tank was filled to the high level. 
The actual mechanism of this control in the variety repetitive 
industry is the system of maximum and minimum stock 
limit’s, a production order being automatically placed when 
the minimum is reached, sufficient to bring stock up to maxi- 
mum. If in Figure 14 we consider the pump as operating com 
tinuously, small fluctuations being taken care of by the reserve 
capacity of the tank, and the stock limit control operating 
only when the adjustment of the speed of the pump by per- 
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sonal supendsion had been overlooked, we will have a system 
closely analogous to that found in the repetitive industry. 

Intermediate Types. — Many variations, mixtures, and in- 
termediate forms of these three types will be found, and all 
three may be found operating side by side, one group of 
machines being on continuous production, another group on 
lot repetitive or special order work. An interesting combina- 
tion of characteristics of two types is furnished by the made- 
to-measure men’s tailoring industry. The process of making 
a coat is substantially the same whether it is of one pattern 
or another. Here and there a pocket is changed or an extra 
pressing operation added, but as a whole all coats pass first 
through the cutting operations, are then assembled with the 



Fig. 14. 

STOCK CONTROL IN LOT REPETITIVE FACTORY. 


cut linings and findings, and are then sent to the tailor shops, 
where the various operations of sewing, pressing, button- 
holing, etc., and inspection, are performed in a nearly stand- 
ardized sequence. Therefore as a whole the machinery 
and processes are arranged as in the flow type. Scheduling 
of particular operations is not necessary, since one follows 
another in almost automatic sequence. However, along* with 
this almost completely standardized flow of the product there 
is the need for detailed special instructions for each coat or 
small lot of coats. One lot may be of sport model and must 
have patch pockets or extra buttons or distinctive lapels, 
the next, a standard sack suit. The need therefore exists 
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for detailed method instructions or routing, and a complete 
instruction card specifying how each of the varying opera- 
tions is to be performed, style of button, color of threads, 
style of seam, etc., is made out and travels with the garment 
to completion. 

Another interesting intermediate case is furnished by the 
automobile manufacturing company whose output is great 
enough to put part of the production on a flow basis, while 
part is intermittent. Imagine, to illustrate this case, a com- 
pany which is assembling its cars by the progressive or flow 
plan, the developing car being moved by a slow conveyor 
past successive stages or positions, at each stage a part being 
added or an operation performed, until at the last stage the 
finished car is supplied with gasoline and driven out to the 
test track. Some of the larger units parts may also be made 
in sufficient quantity to employ the progressive plan of 
manufacture. But on many of the smaller parts, gears per- 
haps for example, there will not be enough production to keep 
a machine or producing unit busy. Only one model of car, 
we will assume, is being produced, so the total volume of 
parts will remain relatively constant. For the production 
of these intermittently produced parts we would then prob- 
ably find that a lot system was employed, the machine turn- 
ing out a lot of a thousand of one type of gear, which are 
put in stock and used as needed, then say two thousand of 
another type. This program will evidently be periodically 
repeated, and scheduling and general control may well 
approximate the flow repetitive type, yet the arrangement has 
many features of the lot repetitive type. Other combinations 
and examples will suggest themselves to the reader but are 
hardly necessary here to bring out the distinctive character- 
istics of each type. 

It is of interest to note that each of the basic functions of 
design, supply, control and operation, and in many cases each 
subdivision of the function, may be examined separately and 
the industry classified as being special as to design, while per- 
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Fig. 15. 

COMPARISON OF OPERATING CYCLES IN SPECIAL ORDER AND 
REPETITIVE INDUSTRIES. 

haps of flow type as to arrangement of machinery or 
scheduling. 

In the special order industry the cycle of filling the cus- 
tomer’s order included the whole of the direct operating 
processes of the factory. In the lot repetitive industry the 
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process of production is broken into two cycles, shown in 
Figure 15. 

Mapping the Course of the Order — Graphic Methods. — 
One of the useful means of study of the factory organization 
is the preparation of standard-practice instructions covering 
procedure in filling orders or other routine processes. The 
preparation of instructions is an excellent method of analysis 
because it compels the putting down in writing or diagram 
of a complete outline of the procedure, and indicates very 
clearly, loose ends and bad joints in the system. The instruc- 
tions also make a good record of the standard practice 
adopted, a record useful in checking up at intervals for 
slippage, and in instructing new men. Such a record cannot 
take the place of verbal explanations and of example, 
however. 

The instructions may be put in several forms. One of 
these is the manual of instructions for procedure, of which 
a typical illustration is shown in Figure 16. Another plan is 
the use of one of the various forms of procedure diagrams, 
illustrated in Figures 12 and 17, which show each step in the 
routine, very clearly in relation to the succeeding and pre- 
ceding steps. 

Figure 16 is a typical example of this form of instruction. 
It is often desirable to supplement such an instruction by 
some form of diagram or chart, mapping graphically the steps 
taken in each routine. Such charts are especially useful in 
studying an organization. The procedure described in the 
standard instruction given above is put in the form of a 
chart in Figure 17. 

This diagram has the virtue of simplicity and of making 
clear the chronological order of the clerical steps. Another 
form is found in the plan of “geographical” presentation. 
In this type the course of the order through the various de- 
partments, important files, etc., is shown in a diagram either 
drawn approximately to scale or showing roughly the relation 
of the departments to each other. Then the path of the 



PROCEDURE COVERING RETURNING AND REORDER- 
ING DEFECTIVE PRODUCTION MATERIALS 

Siibiect : 

The departments enumerated beiow are responsible for return- 
ing and reordering defective materials specified below, being gov- 
erned by circumstances as specified. 

PUB.C HASING DEPARTMENT. All purchased commercial 
articles, rejected before being placed in production. 

MATERIALS DEPARTMENT. Production materials of any 
nature, rejected at our plants while in production. 

THE PROCEDURE COVERING THE ABOVE CASES IS 
AS FOLLOWS: 

(1) Upop receipt of notice from the salvage department of 
rejection of material not yet in production, the PURCHASING 
DEPARTMENT will immediately issue a Purchase Order in the 
usual manner, reordering what was rejected, but specifically 
stamping each copy of the Purchase Order ‘‘Replacement Order,” 
and quoting the former Purchase Order number. Judgment must 
be exercised in reordering small quantities of returned defective 
material, since it may be desirable in some cases to accumulate 
such quantities until a Purchase Order covering large quantities 
may be issued. Return of material of this nature to the vendor 
will be authorized by the Purchasing Department. 

(2) The MATERIALS DEPARTMENT will obtain data as 
to rejection on materials in work in the plant, from the '‘Rejec- 
tion Repoi't,” form 307. Judgment must be exercised by this 
department as to reordering materials rejected, in desirable quan- 
tities and obtaining them within the time required. Due refer- 
ence must be made to the stock ledgers in respect to quantities 
on hand, required, ordered, received, etc., and care must be used 
to ascertain whether the established percentage of allow'ance for 
scrap is sufficient to cover these rejections without reordering. 

When a desirable quantity of Rejections to be reordered has 
accumulated, the Materials Department will place on the Pur- 
chasing Department^ a “Requisition to Purchase,” (form 117), 
marking this requisition “Replacement of Rejected Material.” 
The Purchasing Department will then reorder as described in (1). 

Copies to Signed Manager, 

Mr 

Mr 


Fig. 16 . 

FORM OF PROCEDURE MANUAL. 
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order through the various departments is shown by a line, 
with arrow heads showing its direction from one department 
to another. Various forms may be indicated by different 
colored lines, the steps may be numbered, and other devices 
used to produce a clear picture. 

Figure 12 illustrates a modification of the plan of presenta- 
tion showing Figure 17, which has the virtue of especial clear- 
ness and compactness. 



Fig. 17. 


ROUTINE FOR REORDERING DEFECTIVE MATERIAL BY MATERIALS 
DEPARTMENT. 

A Typical Case: Steps Taken in Filling the Customer’s 
Order (Men’s Wholesale Clothing Business). — In the cloth- 
ing business to be described, the general line to be manu- 
factured is estimated in advance and woolens are purchased 
according to the sale estimated for the various patterns. 
Detaited orders, however, are secured by the salesman from 
a showing of samples to the customer, and these orders are 
taken for specific sizes, models and patterns of material. 
Practically all work of the factory is done under these orders. 

In the manufacture of men’s clothing, the general sequence 
of operations is approximately standard, the first major 
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operation being the preparation, shrinking, steaming, etc., of 
the cloth; the second, the cutting of the cloth; and parallel 
with this the cutting and assembling of findings, buttons, 
linings, etc. The third operation is the tailoring of the gar- 
ments, which includes the operations of assembling, sewing, 
pressing, inspection, etc., which are nearly standard for all 
garments. The general type of business may then be said 
to be of a flow type, modified by the necessity for accompany- 
ing each lot of goods with special instructions. 

Taking the order as it is received from the salesman by 
the general office, the first general step is the examination 
of the order, and the putting of it into completed form for 
the guidance of the shop. The amount of the order is first 
totaled on the comptometer as a check on the salesman’s 
figures. The original order sent in by the salesman is then 
sent to the credit department and credit is approved before 
further work is done. It is given a registry number for 
identity, which follows the order and all lots made under it 
through the house. A statistical record is then made for 
use on the Hollerith tabulating machine, showing the amount 
of the sale, suit pattern, salesman, territory in which sold, 
and the goods pattern, and daily totals are taken from these 
records, of the sales by suit pattern, by goods pattern, by 
salesman, and by territory. If the statistics show that any 
particular pattern of goods appears to be approaching ex- 
haustion, additional goods are ordered from the woolen mills. 
These statistics are also a guide in the ordering of material 
for the coming season, and the other compilations are used 
in checking the ability of salesman, the popularity of models, 
and the probable sales by sections of the country. Following 
this statistical analysis, a check is made of the originaF sales- 
man’s order for errors in price or description ; and any special 
directions identifying the model, indicating the store room 
section number from which the material is to be taken, etc., 
are added. 

The second main step in filling the order is then taken by 
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the analysis of the original sales order into a group of suit 
orders, one for each model, kind and size of suit ordered. Each 
of these orders is written in triplicate. The first copy is filed 
in the order department by the goods pattern number, the 
second copy goes to the filing department, where it remains 
on file until the completed lots of suits is received for ship- 
ment. The third copy goes to the stock floor for check against 
completed goods, and is then held as a back order record in 
case the order is not complete. 

The file of suit orders by goods pattern number, into which 
the original order was put, is gone over daily. The orders 
for suits of similar pattern and goods, to be dglivered at 
about the same time, are taken out and assembled into lots. 
Thus, if a customer had ordered one suit of young men’s 
model, pattern #216, for delivery January 15th, and another 
customer had ordered three of the same suit, for delivery 
on the same or an adjacent date, these four and any other 
orders for same model would be grouped together in the same 
lot. An attempt is made to include at least eight or ten 
suits in a lot. 

The lot now starts through the shop as a new suit or shop 
order. The order is written in three parts. Of these the first 
is the cutter’s card v^hich specifies the number of suits, pat- 
tern numbers, and any detail information concerning the 
order (thus, special flap pockets, etc., may be specified). The 
second part of the order is the lining cutter’s card, and this 
specifies in full detail the material required for the linings. 
The forms for these shop order cards are standardized so that 
it is only necessary to insert pattern numbers, etc., w^here 
variations occur. The third part is called the tailor’s tillet, 
and specifies the findings or trimmings required (thus, but- 
tons, thread, etc.). The cutter’s card is sent to the stock 
room. The goods required are taken out and sent to the 
cutter. The whole bolt of cloth is usually sent and is charged 
to the cutter on the stock record card until the unused portion 
of it is returned. The material is no^v sent with the card to 
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the cutter, where it is cut, inspected, and tied into a bundle 
to which the cutter’s card is attached. It is now sent to a 
sorting bin. A similar process is pursued for the lining 
cutter’s card. The linings are gotten out of the stock room 
and cut, are bundled and sent to the sorting bin. The find- 
ings are gotten out in the same way, the tailor’s tillet being 
used as the identifying tag at this point. Piece work pay- 
ment slips are also put with the order at this point. Coupons 
are detached from these slips as the various operations are 
completed, and are retained by the employees as their record 
of earnings. A list is prepared each day of the orders sent 
to the shijp, one copy being given to the superintendent of 
the shop receiving the goods. 

The tailoring is done in a number of shops scattered 
throughout the city. Each shop receives its material cut and 
assembled ready for tailoring, and returns within a specified 
time the completed suits. As the superintendent, or foreman, 
receives a consignment of goods ready for tailoring, he checks 
the bundles with the list of orders, and the completed suits 
are again checked as they are returned. The goods now go 
through the various shop operations, ending up with pressing 
and inspection, and are returned to the general office. Here 
they are sorted by orders, the coats, vests and trousers being 
separated, and are sent to the finished stock floor, checked 
with the back order copy of the suit order and held pending 
authorization to ship. The back order copy, after being 
checked, is sent to the credit department as a notification 
that the order is ready to ship, and must be again approved 
by this department before the goods are sent out. On the 
return of the back order copy to the finished stock floor, the 
goods are forwarded to the shipping department. While all 
this work was being done in the shop, the billing department, 
which received a copy of the original suit order, has prepared 
a contents slip, of which two copies are sent to the packing 
department and filed there. On receipt of the goods from the 
stock floor by the packing department, a check is made with 
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this contents slip, a copy of the slip is packed with the goods 
and the goods are shipped to the customer. The other copy 
is returned to the billing department and checked with the 
original suit order, and a bill is rendered to the customer. 
This completes the steps directly involved in the filing of the 
customer’s order. 

No mention has been made of the accounting system by 
which the time and piece rate earnings of the various cutters, 
tailors, etc., as shown by the completed orders and by piece 
rate coupons turned in, are assembled into costs. From the 
direct labor and material costs, and the shop administrative 
overhead, a shop cost is obtained for the garment^. To this 
is added the administrative and selling overhead, giving the 
final cost, which is reported in a monthly financial report. 
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CHAPTER V 

MANUFACTURING DESIGN 

The design function, as we find it in production, covers a 
wide variety of forms of organization and of problems of 
technique. The chemist devising new formula^ the engineer 
working out the computations for a new machine or structure, 
the inventor, the artist producing advertising or new clothing 
styles, each of these men, working in a widely different field, 
is performing the design function for some industry. 

Design Problems. — Design may be of two types. Usually 
an industry has certain basic principles or standards, or a 
limited number of models, which are used in varying combi- 
nations to fill a wide range of customers’ needs. Thus a con- 
veyor building business was developed from the original idea 
of a certain type of link belt to w'hich buckets were attached. 
Various lengths and types of conveyor or bucket were com- 
bined with this basic type and other modifications were made 
as needed to make the apparatus suit the customer’s needs. 
The development of such basic ideas, of original models or 
styles, is a first type of design, quite commonly separated 
from design of the second type, that of adapting and varying 
these basic ideas to fit the specific case. Often the work of 
origination is only occasional and the firm may continue for 
long periods to make a single model with little change. Most 
large businesses, however, in a desire to keep abreast of 
developments have some sort of an experimental department 
in which are incubated the new developments which it is 
hoped will bear fruit in increased sales or greater economy 
and effectiveness. 

The General Electric Company, the Eastman Kodak Com- 
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pany and many others, maintain corps of scientists, inventors 
and investigators who explore not only the possibilities of 
immediate development of the product, but also reach far 
into the future, conducting purely theoretical investigations 
into the nature of electrical waves, or chemical action of light, 
whose direct application is not expected for years to come. 
Attached to such a large experimental department would be 
found completely equipped testing and experimental labora- 
tories (which may serve other purposes also, such as testing 
materials) and also good libraries and facilities for abstract- 
ing and using the published results of the research of others 
and for following applications for patents an^ securing 
desirable patents where possible. Suggestion systems, for en- 
couraging and giving prizes for ideas which may occur to 
workmen or other employees, are also used to gather the 
chance ideas and the many suggestions for detailed modifica- 
tions of method which may arise from this source. 

Suggestion Systems. — A typical suggestion system would 
embody features corresponding to the following: A com- 
mittee on suggestions is appointed, usually including the 
manager or some other executive officer, together with repre- 
sentatives from the engineering, planning and perhaps sales 
departments. This committee meets monthly to pass on sug- 
gestions. Suggestion boxes are placed at the time clocks or 
in other convenient places and blank forms may be supplied. 
Some firms provide that the workman may put his suggestion 
in under a number, to be identified by a check envelope after 
approval, so that there will be no possibility of favoritism 
or antagonism. Suggestions may be entered under various 
classes, such as: (1) product and process methods, (2) system 
and organization, (3) criticisms and suggestions as to per- 
sonnel methods, (4) safety. For each accepted suggestion 
one dollar or more is paid. A letter acknowledging receipt 
of the suggestion and expressing appreciation of the interest 
shown is sent to everyone who turns in a suggestion. Every 
month, prizes are awarded for the best, second and third best 
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suggestion in each class, the right being reserved not to award 
any prize for suggestions not up to a certain standard. 
Employees are also encouraged to make contracts with the 
company for development of patentable ideas, by which they 
receive royalties or a lump sum for their interest in the patent. 
This arrangement would of course not be made with men hired 
to devote their time to the development of new ideas on a 
salary basis. 

Every means is sedulously cultivated which will bring new 
ideas into the business. Outside consultants may be hired so 
as to get the benefit of a fresh slant at the problem, proceed- 
ings of learned societies, trade papers, exhibitions, and similar 
means are used. In the smaller plant the work of origination 
ma3^ be one of various duties of some executive or an outside 
consultant may be hired from time to time. 

Routine Design. — The engineering department furnishes a 
typical example of the provision made for the second type 
of design, the modification of basic patterns to meet routine 
requirements, although it may serve often for development 
work also. As mentioned in Chapter II the first part of this 
modification to suit customer needs is often performed by the 
salesman, often a man of engineering training, who, being on 
the ground, secures dimensions and submits preliminary 
sketches showing what the customer needs. Assuming that 
the job is of some complexity these sketches will be passed 
over to an experienced engineer or designer who will decide 
the method of construction, in contact with the customer or 
the company’s special representative and will oversee and 
approve the development of detailed plans. Sections of the 
job may be given to assistants who work out the details to 
fit general plans, in turn assisted by tracers, letterel*s, and 
others to whom much of the purely detailed work can be 
given. Specifications and a bill of materials will be worked 
out from these plans. 

This is the first step in design. It tells precisely what shall 
be made. The next step is to tell how it shall be made. 
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Operation Analysis or Routing.— Telling how the article 
is to be made involves in the first place an analysis of the 
product, showing the various operations to be performed in 
its making. If it is an assembled article there will be two 
stages in this analysis, first the listing of the various unit 
parts and their combinations, into sub-assemblies and final 
assemblies, second the listing in order of each operation on 
a unit part or assembled group. This process of analysis may 
be conveniently illustrated by a concrete example, the 
assembly of an ordinary coil bedspring such as one of those 
built in the writer’s factory. Bedspring model “441” consists 
of a steel base or slat and a spring wire superstructure. The 
base is assembled first, and consists of two angle iron side 
rails which run the length of the bed, connected by cross slats 
running across the bed. Holes are punched at regular inter- 
vals in these cross slats and “crimp wires” are run through 
them parallel with the side rails, forming with the slats a sort 
of network of intersecting slats and wires. 

The spring superstructure is now assembled on this base 
and the tip of a spiral spring is hooked over each of these 
intersections, the springs at this stage standing upright and 
unattached on the base. The large top coils of these springs 
must now be connected into a single surface to form the 
supporting surface of the spring. This is done by running 
straight wires longitudinally between each row of top coils 
of the spring and attaching the springs to these wires in 
pairs, at their p.oints of contact, by small metal clips. 
Finally a heavy border wire is attached by the same style of 
clips, around the outside row of springs. The assembled spring 
is then tempered in an oven, dipped in enamel and baked in 
the same oven. These processes are summarized in the table 
below (Figure 20) . 

The results of such an analysis as this indicate the order 
in which the various operations are to be performed, the 
machine capacity and time required, the necessary tools, the 
exact method of operation (which is embodied in working 
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1-B Rivet braces to Riveting 
slats, rivet slats Bench 
to side rails 


441-Bl... Sid§ rail 2 Angle iron 1%" x 1^". 1-Bl Punch 10 holes Gang press 

Carried in stock cut 
to length 
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instructions) and other important production information. 
Such studies may conveniently be embodied in standard in- 
structions or route sheets, of which two typical examples are 
illustrated below. It will be noticed that the recording of 
practically all information, as to method, drawings, tools, 
piece rate, machine and alternative machines, material needed, 
etc., is provided for. Figure 21 is modeled after a route sheet 


Route Sheet 

Dpsi^npHnn BusB, M-l SlTifflB deck 

Clip top spring 

Part Symhnl W B 

Drawing No. 

Order No. 

Quantity 

Date Ordered 

Date Wanted 

Order No. 

Quantity 

Date Ordered 

Date Wanted 

Opera- 

tion 

No. 


Machine 

Number 

Piece 
Rate or 
Time 

Binding Edge 

List of Materials required 




(This space used, 
for record of the 
next lot made) 

(Check marks 
^showing material 
in stock) 

S Side rails Ul-Bl 



. 1 

10 Cross slats W~B2 



I— ^ 

9 Center Braces 441- Bs 



■ 

27 E. H. Rivets j 



. ■ 

i 

e i 

Rivet braces to slats, rivet 
slats to side rails 

B-27 

.IB ea. 

Jan..l, 1922 

(Date stamp 
showing opera- 
tion completed) 


i 

_____ 






Fig. 21. 


ROUTE SHEET. 

designed by Carl Barth as part of an installation of the 
Taylor system. Space is provided for the entry of several 
orders on this sheet, the sheet serving as a combination route 
sheet or standard instruction, and progress record. As each 
item of material is checked as ready, or each operation is com- 
pleted, a line is drawn closing the corresponding space in the 
check column, indicating at once just how far the order has 
progressed. A somewhat simpler type, useful where opera- 
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tions are well standardized and detailed instructions are not 
necessary, is the so-called “stub tag^’ shown in Figure 22. This 
tag is of cardboard and is attached to the lot, indicating 
where the material is to be moved for the next operation, and 
giving a standard operation number. Each stub, as the work 
is completed, is torn off and sent to the office, where it may 
be used to check progress of the order if desired, and also as 


o 


fOrder No. 

On antitv ^^0 J 



Description ^ 441 Beds, 
finish. 

grey enamel ^ 

Order No. 


Operation ^ (T) O.K. 

Foreman 



Operation ^ 


Operation ^ (T) O.K. Foreman 

Stores Requisition 



1 100 Base 441-B I 

1 Etc. 

_ J 

1 Office Memorandum I 


Quantity 






Fig. 22. 

STUB TAG. 


a record of piece-work earnings. For standard jobs these 
tags may be run off in quantity, the order number, date of 
delivery, quantity, etc., being filled in for each tag as needed. 

Route Clerk. — The route clerk, who prepares these opera- 
tion analyses, often works at a desk in the shop planning 
offiice, to which come the blue prints, samples and bills of 
materials for each new job. It is his task to dissect the 
product and visualize the method of performing each opera- 
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tion. Shall this bearing pin be turned down from stock on 
a lathe, or drop forged, or cut from cold rolled bar stock? 
Shall a milling cutter be used for this operation, or a planer? 
Shall this printing job go to the big rotary press, or will it 
be more economical to run it on the smaller Gordon presses? 
The work of operation analysis is a key position of great 
practical importance in effective and economical special order 
manufacture. The men selected for this work should have 
shop experience in their special production lines, and should 
be selected for imagination, analytical ability, ability for 
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A1 



A2 


4 

- A 

2 


8 

! 

^ 7 



Days to completion 12 ll 10 9 8 7 6 5 4 


Date 


Sept. 1 2 3 


8 9 10 


Fig. 23 . 

ASSEMBLY DIAGRAM. 

sustained concentration, mechanical sense and interest, and 
an intelligent understanding of the whole routine and system 
of the factory. Foremen of the right type or shopmen of an 
inventive and mechanical turn of mind often make good route 
clerks. An important part of the work of operation analysis 
is also the “tooling” of the job, the selection, or design where 
necessary, of the proper tools, jigs, fixtures, and acces*sories 
needed for the job. Also the determination of standard times 
and the work of detailed motion study and analysis, to im- 
prove operating methods, are closely associated with the work 
of the route clerk. Special consideration will be given to 
these duties in subsequent chapters. 
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Assembly Diagram. — The information about the product 
given in the operation analysis can be put in the form of a 
diagram which shows very clearly the sequence of operations 
and time required. In this so-called assembly diagram the 
time necessary for completion is shown by horizontal length 
of line. Figure 23 is an idealized diagram showing the facts 
for a product AB, assembly, part A being in turn composed 
of parts A1 requiring three operations as shown, a total of 
seven days, part A2 two operations, five days, the assembly 
of A requiring three days, the making of B requiring two 
days, and final assembly, one day. The following table is a 


brief summary of the operations: 

• 

Part 

Composed of 

Operation No. 

Time required 

AB 

A, B 

1 

1 day 

A 

Al, A2 

2 

3 days 

B 


3 

2 “ 

A1 


4 

3 



5 

1 day 



6 

3 days 

A2 


7 

2 “ 



8 

3 


All of the information given on the assembly diagram is 
already contained on the route sheet, and it is generally not 
necessary, where the user is thoroughly familiar with the 
product, to take the time to put it in the form of the assembly 
diagram. This diagram is however a useful method of giv- 
ing a clear picture of what is involved in the analysis and 
time control of a product. 

Considering the simple case of a factory making only one 
product, it is evident that the facts contained in the route 
sheet and assembly diagram, whatever the actual form in 
which they are recorded, are the basic facts on which the 
factory and organization are planned and built. The assem- 
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bly diagram gives a key to the layout of the shop machinery 
and processes, and in Chapter VII is given a drawing show- 
ing, in simplified form, how- the layout is based on the diagram. 

The diagram shown in Figure 23 also gives a key to the time 
requirements for scheduling, and assuming the conditions as 
represented, indicates the starting time for each operation. 
If an order were to be started through the shop in time to 
ship on the morning of the sixteenth, work would evidently 
have to be started on Al, the part earliest needed, on the 
second; B would not need to be started until the eleventh. 
Properly modified the diagram would show^ the facts for any 
situation. ^ 

Where more than one article is being manufactured the 
situation is more complex, but it would still be possible, for 
each product, to make an analysis of operations and of opera- 
tion time requirements, and to total the requirements for all 
operations for a given average output of each. The further 
development of the use of the information which w^e have 
here given pictorially in the assembly diagram will be taken 
up in later chapters. 

Combined Routing and Clerical Procedure. — F. W. Taylor 
and Carl G. Barth are responsible for an ingenious and 
economical system of preparing shop written orders and in- 
structions, in a special order industry. In this system a bill 
of materials was prepared from the customer’s original order 
by the engineering department, and, with the drawings of 
the job, was sent to the planning department. Here the route 
clerk prepared and had written on the typewriter in copying 
ink, a standard route sheet, whose heading bore the cus- 
tomer’s name and address, date of receipt of the order,, ship- 
ping date promised, and such other details as were necessary 
in the particular case. In the body of the bill the order and 
item number, the number of pieces, and description were given 
for each part called for on the engineering department’s bill. 
Also, after the description, for each item a condensed opera- 
tion layout was given by symbols or description. Figure 24 
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illustrates this master bill, and Figure 25 shows the route tag 
prepared from one item of this bill 


Sold to John Doe, Our Order No. 

Detroit, Customer's No 

Mich. Sold by 

Date sold 

Description One ^ 811 C transmission. Date promised 
Complete with housing. Date delivered 


Item 

No. 

Order 

No. 

No. 

Pcs. 

Pattern 

No. 

DESCRIPTION 

1 

2 

R 2100-1 

R 2100-1 

25 

25 

sn-C-6 

mc-11 

is” 11 tooth gear, bore, turn, key seat, grind 

2 X 4 ' o” shaft, cut-off, key seat 

1 

1 







Forms 

SB/M 

I. cost cop 
^shp'g CO 

reqi 

py 

lired 

DB 1 
DB2 
DB 4 

^timecards DB 16 foundry order DF7 

_S requisitions DB 22 J_ route sheets DB9 

S route tags DB 8 route slieets DBIO 


R 2100-1 
2J^7 
FB.J. 
19 
19 
19 


Fig. 24. 

MASTER COPY, BILL OF MATERIALS. 

From this master bill copies were prepared for the planning 
department file, for each general foreman having work on 
the job, for the shipping clerk, the billing department and 



Fig. 25. 

SHOP TAG. 

the cost department, the copy for the latter being duplicated 
on a special form which provided columns for the extension 
of costs on each item. From the same master bill a set of 
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forms was run off for each item, a time card for each operation, 
a stores requisition, a route tag (Figure 25) (attached to the 
job for identification) and foundry orders or other special 
forms as required. A very little additional clerical work then 
completed each form ready for use, and the forms were then 
filed away in suitable ‘‘waiting time card’' and other files, 
read}" to be drawn out and placed in the machine schedule 
board, or otherwise used, as the job progressed. 

A full description of a similar system used by the Link 
Belt Company is given in “Scientific Management” by C. B. 
Thompson. 

Classification of Manufacturing Processes. — Frederick W. 
Taylor, in his paper on “The Art of Cutting Metals,” and 
Carl G. Barth, in his supplement to this paper, have shown 
that it is possible to reduce practically all of the various 
operations involved in cutting metals to the simple case of 
the application of a cutting edge to the metal. Thus, whether 
the tool is the point of a lathe tool, the edge of a drill or the 
tooth of a milling cutter, the laws governing its efficiency will 
be the same, and there will exist the same definite relations 
between the shape of the cutting edge, its hardness, speed 
and depth of application, and the amount of metal removed 
per hour, and life of the tool. Similarly the tools for wood- 
working bear many similarities to those used for cutting 
metals, many of these tools, such as the chisel, saw, drill, 
milling or carving tool, etc., being of practically the same form 
except for the differences in strength and speed dictated by 
the relative hardness of the materials worked. 

It is possible to reduce nearly all of the processes met with 
in manufacturing to a comparatively small number of, basic 
elements, repeated over and over in varying forms and com- 
binations. Such a classification will at times throw together 
processes having little in common and will at times overlap. 
Yet to the beginner it will be of great help in understanding 
and analyzing the apparently bewildering complexity of manu- 
facturing operations, and to the advanced worker it will often 
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suggest fruitful analogies between the problem he is working 
on, and problems which have been successfully solved in other 
fields. The following classification, while not complete, will 
offer the reader a suggestion along these lines. 

A CLASSIFICATION OF MANUFACTURING 
PROCESSES 

1. Power Generation and Transmission. 

a. Heat engines and prime movers, water power, fuels and 
heat sources. 

b. Transmission. 

Electrical — Dynamo, motor, transformer, etc. 
Mechanical — Gears, belts, levers, shafts, etc. 
Pumping fluids, compressed air, water, etc. 

2. Conveying and Storage of Materials. 

a. Lifting, conveying, pumping, gravity movement, blow- 
ing, etc. 

b. Storage, 

3. Change of Form. 

a. Change of composition or structure. 

Heat treatment — Freezing, fusion, evaporation, dry- 
ing, tempering, annealing, baking, chemical change. 
Chemical processes — Solution, digestion, bleaching, 
light action, electrolysis, washing, etc. 

b. Change of shape by pressure or cutting. 

Blunt tool — 

With heated or plastic materials — Forging, rolling, 
extrusion of metals, brick forming, etc. 

Cold working — Hammering, wire and press draw- 
ing, bending, metal spinning, etc. 

Crushing — Ore crushers, flour milling, paint grind- 
ing, etc. 

Edge tool — 

May be classified by hardness and characteristics 
of material cut, thus — Metal-working, wood- 
working, cloth, paper, etc. 
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Edge tool — (cont.) 

May be classified by power applied, thus— Hand 
tools, speed tools, geared machine tools, etc. 

May be classified by number of cutting edges, 
thus — 

One cutting edge — Chisel, knife, scraper, lathe, 
planer and shaper, etc. 

Multiple edge — File, milling cutter, wood carv- 
ing cutter, sawy reamer, broaching tool, etc. 
Two opposed edges — Shear, punch press, etc. 
May be classified as to whether tool or work is the 
^ primary active or moving element, thus — 

Tool active — Saw, shaper, drill, milling cutter, 
press, etc. 

Work moved — Lathe, planer, boring mill, etc. 
Grinding and abrasive — 

Grinding wheels, sand paper, sand blast, tumbling, 
polishing, etc. 

c. Casting and molding of liquid and plastic substances. 
Casting — Foundry, type founding, die casting, cement 
pouring, etc. 

Molding plastics — Glass blowing and molding, rubber, 
celluloid, ceramics, etc, 

4. Processes Primarily Analytic or Separative. 

a. Chemical — Distillation, electrolysis, precipitation, etc. 

b. Mechanical — Sorting, sifting, filtering, screening, gravity 

or centrifugal separation, magnetic and electrostatic 
separation, etc. 

Cutting, splitting, etc. 

5. Processes Primarily Synthetic or Combining. 

a. Chemical combination — ^With heat, mixture, electrical 

action, ferments or catalysts, etc., as adjuncts. Alloys. 

b. Mixture — Paints, inks, cement ingredients, etc. 

c. Coating or surfacing processes. 

Electro-plating, tinning, galvanizing, etc. 

Painting, enameling, varnishing, etc. 
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Coating may be applied by dipping, spraying, brush- 

Oxidation, fuming, and other chemical coatings. 

Dyeing, printing, impregnation. 

d. Combination by twisting or weaving. 

Spinning and twisting-Rope, thread, wire, cables, etc. 
Weaving— Of cloth, wood or metal fibers, etc. 

Knitting. 

Felting— Felts, papers, etc. 

e. Combination by fastenings. 

Adhesives — Glues, cements, pastes. 

Nails, rivets, bolts, screws, pins, etc. , 

Sewing, stitching, book binding, tailoring, etc. 

Welding, soldering, brazing, etc. 

f. Combination by fitting or assembly. 

Using fastenings as in (e) . 

Fitting together, as in many machine assembly pro- 
cesses. 

Packaging and wrapping. 

6. Measuebment, Testing and Inspection. 

1 aeS' by inspection for correspondence with stnn- 
dard, measurement, 
c. Performance tests. 
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CHAPTER VI 

PLANT AND EQUIPMENT 

Location. — The choosing of the location for the factory, 
while an infreciuent problem, is one of great importance be- 
cause of its very infrequency, since once located it is most 
costly to fhange, and every unit of product will have to carry 
permanently the cost of a mistake. Correct location is the 
balancing of a number of factors, often opposing, and the 
selection of a site for which the balance of all factors is the 
most favorable. 

Transportation Costs. — Transportation costs constitute an 
important element in the location. It costs a certain amount 
to get the raw material to the factory, and from this stand- 
point that location w^ould be best which put the factory at the 
source of supply, or at the best average point in case sev- 
eral commodities, including coal or power, must be brought 
together. 

From the standpoint of getting the product from factory to 
market, however, time is saved and quick deliveries are made 
possible by getting as close as practicable to our market^ — 
usually a location in or near a large city, in itself a large 
market, and providing special facilities in the way of through 
freight service, package cars for less than carload lots which 
run direct to distributing points without stop, frequent mail 
and express service, and similar facilities for quickly reaching 
a considerable territory. 

Two processes may take place in manufacturing, from the 
freight standpoint^ — first a reduction in weight of the product 
as in smelting metal ores or sawing logs, second an increase 
in bulk, value, and fragility which causes the article to take a 

84 
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higher freight “classification/^ and consequently increases the 
cost per pound for freight. Usually an industry in which the 
reduction in bulk is preponderant, as in sugar extraction, 
lumbering, mining, etc., will locate at the source of materials, 
while one in which the increase of classification is important 
will get as close as possible to markets. Thus the Ford Motor 
Company manufactures unit parts (which can be compactly 
packed with little increase of bulk) at central plants, and 
assembles its cars in numerous assembling plants throughout 
the world, each at the center of a distributing district. In 
a case such as this the problem is evidently one of balance 
between the economy of quantity manufacture due to large 
scale production, and the saving in freight rates by localiza- 
tion of the manufacturing unit. As Mr. Ford points out in 
his Autobiography, there are important social reasons for 
decentralizing production and getting away from the conges- 
tion, high cost and bad living and labor conditions of the 
city for the factory worker, and the tendency toward decen- 
tralization is a hopeful one. It is, however, in considerable 
part a matter of mathematics — of freight rates and distribu- 
tion costs and necessities. The manufacturer who produces 
in sufficient volume to maintain a number of factories, each 
large enough to be an economical producing unit, finds it 
possible to scatter these units. The maker of a staple article 
which may be sold from stock can locate away from his 
market in some little town, if freight rates are satisfactory, 
where living conditions and stability of force are better than 
in the large city, and taxes and cost of land and often of 
building are lower. The man who makes up goods to cus- 
tomers’ special order, however, usually finds it advantageous 
to locate in the large city so as to be able to fill orders with 
the least possible delay. 

A phase of the transportation problem in location is that 
of competition. If, on a map, points of equal freight rates were 
to be plotted about a prospective location, a series of zones 
would be formed, each zone indicating an increased freight 
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cost. A similar chart of rates for a competitor in another city 
would indicate the intersection of zones, a territory in 
which one location has the advantage, a territory which ap- 
proaches neutrality, and one in wdiich the competing location 
has the advantage. The small business can sometimes get a 
local foothold from which to grow to larger proportions, b}^ 
locating in some territory formerly served from more distant 
points by national distributors, and by using the freight and 
service advantages, and often the local patriotism appeal, to 
offset the advantage of quantity production enjoyed by its 
larger competitor. 

Labor Supply. — A second vital problem of location is that 
of labor supply. Here we meet two interesting questions, 
that of regional specialization, and that of urban versus 
suburban, small town and rural conditions. About ninety 
per cent of the collars and cuffs made in this country come 
from Troy, N. Y. Forty per cent of domestic carpets and 
rugs come from Philadelphia. The two states of Pennsyl- 
vania and Indiana produce over half the glass made in the 
country. Brockton and Lynn, Mass., are large producers 
of shoes, Fall River, New Bedford, and Lowell, Mass., of 
cotton goods, Paterson, N. J., of silk goods, Chicago of agri- 
cultural implements and meat products, Waterbury, Conn., 
of brass goods, Detroit of automobiles, Akron, 0., of rubber 
goods, Pittsburgh of iron and steel, New York of women's 
clothing. Sometimes a reason for this localization is found 
in proximity to raw materials, or to special climatic or 
other advantages. But most frequently the preeminence is 
simply the result of a gradual building up from more or less 
casual beginnings. A colony of glovers from England settled 
in Gloversville, N. Y., and made that town one of the large 
glove producers of the country. As the industry establishes 
itself it offers to newcomers in the same line the advantage 
of trained workmen, available in adequate supply, and of 
a development of special facilities such as the auxiliary in- 
dustries which manufacture automobile parts and do ex- 
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perimental work, build tools, and develop special paints and 
varnishes, for Detroit’s automobile industry. Special shipping 
and banking facilities develop. Advertising advantages accrue 
as the region becomes noted for a product. Trade associations 
are formed. All of these advantages tend to give impetus to 
the concern which locates in the specialized region. 

From the standpoint of labor supply, the question of choice 
between the urban and the rural community is important. 
The large city has the advantage of a large market for and 
supply of labor. Street car and suburban trains make it pos- 
sible for many thousands of prospective employees to obtain 
access to the plant, and it is nearly always possible to pick 
up quickly any number of employees in almost any occupa- 
tion. For the large industry with irregular or seasonal opera- 
tion, the city also furnishes a reservoir to absorb, with the least 
serious economic loss, the men who must from time to time 
be laid off. In the small town the layoff of a hundred or 
several hundred men might well be a calamity, prostrating 
the business life of the town and compelling the men to dis- 
pose of their homes and seek employment in other towns. 

On the other hand, the small town is the ideal place, from 
the standpoint of labor supply, for the steady industry. Liv- 
ing is usually cheaper and less cramped, time and effort spent 
in going to and from work are less, the men can own homes, 
become citizens instead of floaters, the influences making for 
discontent in the minds of the men are less. 

Other Factors. — Certain' other factors must also be con- 
sidered in location. In special cases the need for suitable 
climatic conditions (as in spinning cotton), for abundant water 
(as in pulp and paper manufacture) , for cheap electric power, 
or for* similar special requirements will dictate the location. 
Special inducements are often offered by communities in the 
way of houses, sites, loans, subscriptions to stock, free power, 
or remission of taxes. 

Once the general location is chosen the question of site must 
be considered. Location on or near a railw^ay siding is usually 
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important, saving many dollars in cartage and freight charges 
if well chosen. The plant must be within convenient walking 
or car-riding distance from the workers’ homes, and available 
for gas, water and electric connections and prompt fire pro- 
tection service. The saving by buying cheap outlying land 
and the possibility of easy expansion of tlie factory site must 
be balanced against the convenience of a central location from 
market, freight, and labor standpoints. The building should 
be kept at a safe distance from other buildings, especialR 
inflammable ones where practicable, to reduce the fire hazard. 
Ground should be chosen which will not entail a great expense 
in grading, sinking foundations, etc. Where it is not known 
how a new business will develop it is often best to rent until 
special needs and capacity are more definitely known. Often 
a compan}^ finds it more profitable to occupy a rented build- 
ing on a long lease than to invest any portion of its capital 
in a building. 

The Plant. — Several types of factory construction are met 
with. One of the commonest is what is known as the ^‘rnill 
type,” walls and main partitions being of brick, floors and 
roof of two or three-inch plank laid on heavy joists ten to 
fourteen inches deep and four or more inches wide. These 
heavy timbers burn through slowly in case of fire, often hold- 
ing up better than poorly protected steel beams, which warp 
and sag. The supporting timber columns are carried up from 
foundations to roof in a straight line, and the cross beams and 
joists are supported in cast iron pintles or saddles in such a 
way that in case of fire one section of floor, in burning through 
and falling, will not carry the supporting columns with it. 
The heavy joists, spaced widely apart, permit a stream of 
water to reach the ceiling successfully. This type of con- 
struction has the advantage of being cheaper than the other 
types. 

Reinforced concrete makes an excellent structural material, 
the whole building being poured a floor at a time, into a 
monolithic structure. Such a building is durable, absorbs 
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vibrations because of its weight, and is about as near fire proof I 

as can be obtained. Brick paneling is often used to obtain j 

architectural quality and finish in such a building, and large ! ! 

steel-sashed windows may form a considerable part of the | 

outside wall. ; 

Structural steel with brick or tile fire-proofing is another | 

favorite framework for factory buildings, especially where 1 

heav}^ craneways must be provided for. 

Fire Protection. — From the standpoint of fire protection 
certain general precautions are observed in building. In the | 

first place, an automatic sprinkler system is usually provided, i 

with sprinkler heads at fixed intervals, so arranged that heat 
will melt a fusible link and release a spray of wafer. Water 
and chemical extinguishers should also be provided, and 
placed near the points at which they are likely to be needed. 

Electric wiring must be enclosed in suitable conduits. Open- 
ings from one floor to another such as beltways, chutes, etc., j 

are in general not permitted unless protected by self-closing 
metal doors. Elevator shafts especially should be completely 
enclosed in metal, or wire glass. The building should be cut | 

off into sections at intervals of approximately one hundred feet 
by fire-proof brick walls, continuous except for openings with 
self-releasing metal fire doors. Emergency exits, non-in- 
flammable and either outside the building or completely en- 
closed in a fireproof well with metal doors, must be provided I 

for workmen. 

Lighting. — Good lighting is an essential to good work. 

Diffused daylight is the best illuminant, and probably the best 
illumination is given by what is known as the saw-tooth roof, 
which consists of a series of east-and-west ridges, of which the 
long southern slope is roofing, and the abrupt northern slope 
is glass. This roof is, however, expensive in first cost and 
maintenance, rather hot in summer, and limited to one floor. 

To secure adequate lighting from the sides the building 
should not be too wide — probably not over sixty to eighty feet 
with ordinar}' heights of ceilings. The ceilings should be high 
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and kept clear as far as possible of belting and obstructions, 
particularly near the windows. Walls should be covered with 
whitew^ash, mill white, or some other non-inflammable white 
paint. The operator at the individual machine should prefer- 
ably receive light from at least two sources, the strongest light 
coming from the side. He should not, if it can be avoided, face 
the glare of a sunny window. Machines and processes requir- 
ing fine work should be placed next to the windows, while the 
central space should be used for aisles, storage, and similar 
less exacting purposes. Artificial lighting is usually provided 
as (1) a general illumination providing a moderate degree of 
light intensity throughout the whole working space and 
(2) more fntense illumination at the points of work. Indirect 
illumination, in which the light is reflected from bowls to the 
ceiling and from the ceiling to the room at large, is the best 
but also the most costly method of lighting. A system meets 
reasonable requirements which illuminates the whole room 
brightly enough so that there are no dark corners or black 
shadows or violent contrasts between lighted portions and 
the general area of the room, which protects the operator’s 
eyes from the direct glare of the bulb, and which provides a 
sufficient intensity where needed for fine work. Enameled 
steel reflectors, cupped enough to shield the eyes from the 
light source, are satisfactory. 

Other Elements. — Temperature, humidity, and ventilation 
require control. The correct working temperature will vary 
from sixty degrees Fahrenheit for shop work to seventy or 
seventy-two degrees for office and sedentary work. In some 
of the most modern plants, especially where dust would injure 
the product, as in food manufacture, or varnishing rooms, air 
is drawn in, is washed by a spray of water, is heated by steam 
coils, and driven by a fan into the working rooms. 

Sanitary provisions should include a locker or clothes rack 
space for each employee, cool sanitary drinking fountains 
where needed, and toilet and wash stand or wash trough space 
sufficient for the force employed. 
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Power and Auxiliary Services. — The modern factory may 
require power, conveyed by shafting or electricity, compressed 
air connections for portable tools, blowing, etc., gas or fuel oil 
for furnaces, steam for heating and special purposes, a circu- 
lating system for machine tool cutting compounds, and 
annunciator or signal system, interdepartment telephones, and 
other possible means of communication and supply. The plan- 
ning of the building must include provision for all these needs. 
Usually in such generally used services as water and elec- 
tricity, it is well to lay out the whole building with a unit 
system of outlets, so that a complete rearrangement of con- 
nections would be possible without relaying maing. 

Electric power is very largely used because of its flexibility 
and the elimination of the heavy, power-absorbing line shafts, 
which had to be kept running even if only one machine was in 
use. The modern system is either a series of short jack shafts, 
each belted to a motor and driving a related group of machines 
(as one department or a bank of machines of a kind) or an 
individual motor for each machine. 

Individual motor drive is at present limited principally to 
cases where very flexible speed control or other special con- 
siderations exist, since by belting several machines to one 
shaft a better load factor is obtained and it is possible to use a 
motor of smaller horse power than the combined horse power 
of the group. The inertia of belting, shaft, and the other 
machines of the group also helps to absorb and even out the 
sudden pulls of such machines as punch presses, which run 
idle for all but a fraction of the cycle and exert a very heavy 
pull for this momentary fraction. 

Wi,th the increased availability of central station powder, 
with low rates for power users, the small and medium sized 
manufacturer often nowadays buys his own power, the only 
use for steam being for heating purposes. 

Safety requires that belts, gears, and other dangerous mov- 
ing parts shall be guarded so that the hands, clothing, or hair 
of the operator cannot become entangled in them. The impor- 
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tance of this work is such that the large plant usually lias a 
safety department specially to supervise it. 

Handling of Materials. — x\lmost as import;aiit as the actual 
processing, in economical manufacture, is the efficient move- 
ment of material from process to process. There are two 
requisites to this movement, first, places to put the material 
not actually in the machine, and, second, means of getting it 
moved to the next operation. 

Storage of the reserve stocks of raw materials and finished 
parts is a specialized function to be later described in detail. 
Work in process is usually kept together in one lot, for small 
lots, by placing it in steel pans of convenient size, which may 
be dragged over the floor with a hook, or for larger lots is 
handled by piling it on platforms or on tote boxes which may 
be lifted by a lifting truck or crane and readily moved to the 
next operation without reloading or rehandling. A full box 
and an empty one are provided at the machine, and the work 
as completed is transferred to the empty one. In most inter- 
mittent processes there is a general probability that several 
lots may accumulate at one machine waiting their turn for 
operation, and to provide for this it is necessary either to pro- 
vide extra space around the machines, or a central series of 
racks or piling spaces within convenient reach of the machines. 
Where heavy parts requiring the use of a crane are handled, the 
machines are often placed on each side of a central bay, which 
serves as a storage and assembly floor. 

Movement of Materials. — Material handling devices may 
be classified, from one standpoint, according to the degree to 
which the device is specialized to perform one kind of move- 
ment only, or is adaptable to handling a variety of materials, 
or to transport over a variety of routes. In the flow repetitive 
industry most of the equipment will be narrowly specialized, a 
link which serves one purpose only in the chain of production. 
In the intermittent types the equipment must be adaptable to 
various purposes, efficiency of movement being sacrificed if 
necessary to flexibility. 
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The various chain and belt conveyors are typical of the 
specialized class of conveyors. In these conveyors a continu- 
ous belt or linked chain runs between two points on power- 
driven pulleys or sprockets, and carries the material by means 
of buckets, hooks, or grapples attached to the belt, or carries 
it directly on the surface of the belt itself, the edges of the 
belt often being dished up in the latter case by pulleys or 
guides, in order to liold more of tlie loose material handled 
thus. Material is often processed or assembled while being 
moved slowly by one of these couA'eyors over a bench or plat- 
form, one or a group of operators working in fixed positions 
alongside, and processing each article as it passes. ^Conveyors 
of this sort may be used as elevators or escalators for con- 
veying persons, and also may be adapted for handling bulk 
material such as coal, dirt, ore, ashes, small parts, for con- 
veying packages, boxes, barrels, meat carcases, and almost 
any other conceivable material. Portable conveyors are in 
use for loading materials into cars, wagons, etc., for piling 
lumber, and for similar purposes. xA^mong other types of 
single-line specialized conveyors may be mentioned the gravity 
chute, a straight or spiral sheet-iron chute extending from 
one floor to another, in which the material is slid down by 
gravity. It is possible to use dividing switches, by which in 
a long spiral chute extending from top floor to bottom, 
materials may be stopped and emptied out at intermediate 
floors. Sometimes several spiral chutes are wound around the 
supporting axis of the conveyor, opening, for example, at first, 
second, and fourth floors, or as desired. Self-closing doors or 
covers must be provided at each floor for protection against 
fire. Materials are also sometimes moved by compressed air 
or vacuum, either directly by blowing or in cylindrical con- 
tainers similar to the vacuum tube cash carriers in use in 
many stores. A revolving worm or spiral blade is also used 
for finely divided materials or liquids, and various types of 
pumps for liquids. 

Among the less specialized types of conveyors we find sev- 
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era! prominent types — the hoist, for straight lifting, the crane, 
for combination lifting and horizontal transportation, the 
hand truck and tote box, the power driven truck and tractor, 
the locomotive (a tractor running on tracks) the overhead 
trolley or monorail, and many combinations of these. 

For handling and keeping together small lots of material 
some type of pan or tra^^ is most convenient. This may be 
simply a sheet iron box shaped like a bread pan and about 
two feet long, with a hole punched in each end so that it can 
be dragged by a hook. Or it may be di^dded into compart- 
ments, so that when filled it contains a fixed number of parts, 
say one hundred. This type saves counting, prevents injury 
to delicate parts, and positions the material for rapid work 
at the next operations. Sometimes a special rack such as 
Gilbreth^s ^^packet” is used, which contains just enough parts 
for an assembly, each part arranged in order of assembly so 
that it may be conveniently grasped by the workman. 

For larger and heavier lots a platform about three feet 
square or a box three feet on each side may be used, being 
elevated about eight inches from the floor by wooden skids 
attached to the bottom. One of the various types of lifting 
conveyors is then used to move the load, being slid under the 
box or platform and the latter lifted off the floor by a lever 
device by which the platform of the truck can be raised suf- 
ficiently to clear the box from the floor. For limited move- 
ment on a smooth floor, the trucks may be mounted directly 
on casters or small wheels. A very convenient type of plat- 
form is one about thirty inches high, or of just the right height 
to be slid up next to and even with the working point of a 
punch press or other machine so that stock can be piled from 
the machine without unnecessary motions. 

Numerous other special forms of trucks are found, which 
make possible considerable labor saving. Thus for drying 
furniture and piano parts after varnishing, a high rack with 
a series of horizontal projecting arms is used, the parts being 
laid on the truck to dry and moved to the next operation with- 
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out re-piling. In handling pianos and automobile bodies a 
tilting truck is used, with a projecting steel edge which may 
be inserted under the body to catch it, so that one man can 
tilt it and handle it alone. Considerable labor may be saved 
by planning heights of machiner^^ so that uniform trucks will 
serve any machine and by laying out the trucks with special 
reference to the operations on the product. Sometimes it is 
possible to leave material in definite sized lots in tote boxes 
or on trucks even in storage, thus saving the cost of handling 
into and out of storage bin or pile. 

The industrial tractor varies all the way from the typical 
hauling truck of the streets to the Ford chassis with cut down 
wheels, or the squat heavy electrically driven unit capable of 
coupling up a load of trailers, and either pushing or pulling. 

Serving somewhat the same purpose as the tractor but less 
flexible as to route is the suspended monorail car. This unit 
usually is equipped with a system of tracks and switches by 
which it may serve any desired territory, and has a hoist 
for picking up a heavy casting, a box of parts, or any other 
desired load. 

The crane is found in several forms. One type, the over- 
head or gravity crane, is essentially^ a hoist mounted on rollers 
and running the length of a long horizontal beam, the beam 
itself having rollers at each end and moving at right angles 
to the travel of the hoist, on two parallel rails. In the over- 
head crane these rails are fixed to supports such as the columns 
of a building, at a height above the floor. In the gantry crane, 
used mainly in outdoor yards, the track is above the ground, 
and the beam of the crane is elevated by mounting it on high 
struts, which have rollers at their bases and may be moved 
along *the parallel tracks. This type of crane is useful for 
handling heavy objects over the area included between the 
tracks on which the crane runs. 

A second type of crane is the jib crane, in which a horizontal 
arm with a hoist at the end of it, is pivoted to the base of a 
mast so that it may be swung in a circle about the pivot or 
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raised at any angle to the central mast. This type serves 
within a circle whose radius is the length of the swinging arm 
or boom. A scoop or clamshell bucket attached to the end 
of the boom adapts this type to digging or loading material. 
The whole outfit is often mounted on a car or tractor. A 
variation of the crane is a tee beam suspended so as to swing 
horizontally about a pivot, with a trolley running along the 
horizontal flanges of the tee beam and carrying a hoist. This 
type is useful for serving individual machines where the work 
is heav3^ 

The hoist may be simply a block and tackle, or there may 
be combined with this an air- or elect ricallv-driven motor. 
A special form of the hoist is the elevator, in which a platform 
is lifted by block and tackle, or winding drum, or sometimes 
by hydraulically driven steel plungers which support the plat- 
form from beneath. Separate passenger and freight elevators 
are usually provided. The. freight elevator is rather a costly 
method of transportation for small lots of material, as it 
usually has to return empty, uses power whether loaded to 
capacity or with a package of bolts, requires a special at- 
tendant, and does not operate very fast. It should be the gen- 
eral purpose or reserve conve^mr in most although not all 
cases, special chutes or conveyors being used where any ma- 
terial is frequently handled in small volume. A good plan 
which will be referred to later is to move all material to 
the top floor in bulk on the elevator, and to let it move down- 
ward by gravity in chutes such as those described. 

A special type of elevator is the piling machine, a portable 
elevator with a base on wheels and a projecting platform which 
may be elevated to pile stores, boxes, etc., heavier, higher and 
closer to the ceiling than could be done readily by hand. 

Principles of Handling. — Two or three principles of ma- 
terial handling may be briefly noted. One is that as far as 
possible material should move in the shortest straight line 
from the first process to the last. The effective length of line 
here is really the cost of handling from one point to another. 
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Liquids, for example, may be moved much more cheaply per 
unit of weight and distance by pumping than solids can be 
moved by hand-trucking. 

A second principle related to the first is that where there 
must be a choice of positions, processes should be so laid out 
that parts used in quantity, or parts heavy and costly to 
handle, should receive preference. Thus in a foundry, large 
castings which require costly handling by crane would be put 
in the most favorable position for loading into cars or storage. 
And in laying out a group of machines for a variety of 
products which followed various paths, the layout would be 
made primarily with reference to the product made^in largest 
quantity. A third principle or device is similar in idea to the 
method used in handling mails. Where inter-plant corre- 
spondence, or materials, move frequently in various directions, 
instead of sending a special messenger or conveyor for each 
item it may be possible to establish regular routes, a collector 
calling periodically at prearranged times, picking up items, 
assorting them, and dropping them at the proper point in his 
rounds. 

Figure 1, at the beginning of the book, is a photograph of 
one stage in the assembly of the Ford car, which illustrates 
several details of building construction as well as the general 
idea of progressive assembling. Notice the concrete building 
construction, which is painted white for better lighting, and 
the fire protection by sprinkler pipes and nozzles overhead 
and by extinguishers. In addition to the lamp shown, general 
illumination at night or on dark days is provided by clusters 
of lights placed high between the ceiling beams, with enameled 
steel reflectors. Windows are steel sash and of large area. 
Notice the various material handling devices shown, and the 
extensive use of special jigs, tools, kits for parts, and other 
special devices for improving the efficiency of the workmen. 

Further reference to the method of controlling the move- 
ment of materials will be made in Chapter XI on scheduling. 

Insurance. — Protection of the physical and other assets of 
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the company is an important matter. Among the various 
kinds of insurance in general use by manufacturers may be 
named Fire Insurance, and where the locality makes it ad- 
visable, Tornado Insurance. Emplo^mr’s Liability Insurance 
has also become practically universal since the various states 
have enacted legislation setting fixed rates of compensation 
for injuries sustained while at work, and requiring the furnish- 
ing of bond by the employer for the faithful performance of 
the awards of state Industrial Compensation Boards. Other 
forms of insurance are also sometimes used, such as Life 
Insurance on executives or men of special importance to the 
organization, Credit Insurance as protection against more 
than a certain percentage of bad debt loss, and other forms. 

Fire insurance rates must be carefully considered in planning 
the buildings and layout of machinery, in order that the build- 
ing may conform to the most favorable rate classifications. 
Thus one Sprinkler Fire Protection Company offers to put in 
complete sprinkler protection systems with no initial payment, 
expecting in twm or three years to pay for the system from 
the savings in insurance. Similarly the adequate safeguarding 
of machinery, use of non-slip stair treads, guarding of open- 
ings, elevators, and electrical switches and machinery not only 
reduce accidents but affect the insurance rates. 

REFERENCES 
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CHAPTER VII 
LAYOUT AND EQUIPMENT 

In Chapter IV a method was described for analysing the 
product, graphically or otherwise, first into conponent parts, 
then — for each of these parts and for the whole — into oper- 
ations in proper sequence, and finally, for each operation, for 
determining the time required for its completion. K we have 
the information given b^' the estimate of sales as to the output 
for which provision must be made, and the facts given by 
the assembly diagram as to machine capacity and order of 
process, we have, at least in theory, all the information 
essential for planning and equipping a factory. Practically 
the sales estimate is affected by many contingencies and 
possible expansions for which allowances must be made, and 
since we frequently have several products to make and in 
varying quantities, the actual purchase and layout of equip- 
ment is a combination and a compromise between the needs 
of the various products and the limitations of building spaces, 
power distribution, lighting and other factors. But the basis 
of all sound layout of equipment is the assembly diagram. 

The first step in layout of equipment is the translation of 
the list of operations given by the route sheet, into terms 
of a table of machine hours, derived from knowledge of the 
capacities of the various machines, which in turn is secured 
from experience or the manufacturer’s ratings of capacity. 
Knowing, for example, that to produce the required output 
will take one thousand hours at operation number three (as 
the case may be), it is a simple operation to estimate the 
number of machines (one hundred, wfith a ten hour day), 
required for this process. Various allowances must be made, 
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for Saturday afternoon, holidays, and interruptions and idle 
time from such causes as breakdown of machine or absence of 
operator. 

We next obtain from the manufacturers, or by observation 
or experience, a table of space requirements for each machine. 
Included in the space requirements should be not only the 
foundation space of the machine, but working space for the 
movement of the operator and an allowance for the storage 
and working space normally required. 

By a somewhat similar process the space requirements may 
be estimated for the auxiliary departments and purposes. 
Aisle space must be provided for, reserve storage space for 
work-in-process, space for timekeeper’s and inspection cribs, 
for lockers, for washrooms, lunchrooms, and similar personnel 
equipment, for stores, tool, power, receiving and shipping, 
maintenance, office, and other departments. 

There is now the task of arranging these processes and 
auxiliary departments into an articulated producing unit, 
tiere again the assembly diagram is followed with modifica- 
tions. Figure 26 gives a conventionalized assembly diagram 
for a simple assembly operation and a layout of the same 
machines, idealized to show the correct sequence from the 
standpoint of most economical flow of material. This layout 
would of course have to be modified to utilize space better, 
provide aisles, good lighting, power and other connections. 

To conveniently work out the problems of securing a good 
layout of machinery it is customary to make drawings or 
blueprints to scale of the building to be used. It may be 
that the building is not constructed ; in this case several tenta- 
tive layouts of machinery may be tried out and a building 
worked out to fit the best general plan of arrangement. The 
floor plans which are to be used in layout will indicate win- 
dows, pillars, doorways, aisles if already fixed, safe floor load 
if heavy machines or materials are to be used, electrical, air, 
water, steam, and other connections, location of shafting and 
motors if installed, and all other facts of importance. 
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Templates are now cut to the size and shape of the floor 
space required for each machine or working space and for 
the various auxiliary spaces. These templates are then 
grouped, trying out various arrangements and, for each layout, 
following the movement of material through the machines 
by means of lines drawn, or of colored strings stretched from 




LAYOUT AS DERIVED FROM ASSEMBLY DIAGRAM. 


pins at the machines. It is much easier to make the detailed 
adjustments necessary for a good layout with some concrete 
picturS such as this before one. Here perhaps is a machine 
that uses long bar stock, and space must be found for a rack 
to hold the stock. Bulky tinwork is done at another machine, 
and the operator needs several times the usual allowance of 
space for handling and storing work in process. At this ma- 
chine, perhaps, the operator must have the light at the left. 
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All these little details must be studied out a man working 
with a carefully prepared layout drawing and templates, 
reference being had to the shop whenever a detail cannot be 
settled from the information given in template and scale 
drawing. 

Analytic Process. — Three typical transformations may take 
place in the process of manufacture. A raw material may 
be broken down into a variety of products and by-products, 
as in the grinding of corn, the rolling of steel, or the destruc- 
tive distillation of coal into coke, gas, tar and other by- 
products. These are essentially analytic industries. Figure 27 
represents the breaking up of corn into starch, oil, etc., an 
illustratioii of an analytic industry. In the analytic industry 
there is a fan shaped flow diverging from the point of origin. 
Here there will be a single originating department supplying 
a group of final processing departments, as the killing rooms 
in the stock yards supply the raw material to meat dressing, 
canned meat and sausage, hide, tallow, bone, glue, fertilizer, 
curled hair, medicinal chemicals, oleomargarine and other 
departments. 

Straight-Line Process. — A second typical transformation is 
the straight-line, in which the product passes through the 
various processes without substantial additions or subtractions 
of material. Illustrations of this type are the bleaching and 
finishing of cotton cloth, and the production of many simple 
unassembled articles such as milling cutters, drills, wooden- 
ware, etc. In many cases w^here the parts are small and are 
added one by one to an article growing toward completion, 
the layout of processes will be handled practically as in the 
straight-line industry. Thus in the tailoring of a man’s coat, 
the material flows in a single main stream through the Various 
processes. The ideal arrangement for the straight-line in- 
dustry would be a long single-file arrangement of machines, 
the line being straight or looped as might be necessary to 
accommodate it to the building, while for the assembling 
industry we would expect to find a group of unit part depart- 


























104 


FACTORY MANAGEMENT 


ments, conveying into sub-assembly departments, and these 
in turn into a single final assembly department. 

Synthetic Processes. — The third typical transformation is 
that of the synthetic or assembling industry. The building 
of a machine, the making of an automobile, a watch, or a 
telephone, are of this type. Various chemical processes such 
as the miinufaeture of cement are of this type. Arrangement 
of departments and macliinery will in this case be similar to 
tlie analytic process, but in reverse order. 

Machinery. — Unless individual motor drive is used, a num- 
ber of factors should be considered in making the layout. 
Power using machines must be grouped together so that they 
may be driven by as short a countershaft as practicable. De- 
pending on conditions, the driving pulleys usually should be 
between ten and twenty feet apart, short belts being uneco- 
nomical because there is not enough weight of belt to prevent 
slippage unless the belt is stretched too tight, long belts 
imeeonomicai because of the flapping, liability of rubbing, 
of running off tlie pulley, etc. The pulley of the driven ma- 
chine sliould not be directly under the driving pulley, since 
some sag is desirable to keep the belt tight on the pulleys. 
A double row of machines, back to back and with driving 
pulley centers six feet apart, connected to an overhead central 
shaft would represent a typical unit from the standpoint of 
belting. 

It is usually best to place machines as close together as is 
pacticable, and safe from the standpoint of the operator’s 
liability to be caught by an adjacent machine. Close spacing 
saves handling of material, and overhead charges for shafting, 
floor space, heating, lighting, and other elements of expense. 

Main aisles should be six to ten feet wide, to allow for 
trucking, etc., and side and individual aisles may be from 
three to six feet wide. In the case of large banks of machines 
of a kind, it is frequently a good plan to run a main aisle 
down the center the length of the building, with the ma- 
•chines in double banks, back-to-back, between side aisles 


I 


LAYOUT AND EQUIPMENT 105 

at right angles to the main aisle. Where machines using long 
bar stock (such as automatic lathes) are used they are usually 
set at a slight angle to the aisle, the belt running with a slight 
twist. In this way the projecting stock will overlap behind 
the various machines. 

Flow of Materials. — As regards the general plan of flow of 
material it should flow in a straight line or loop, from one 
process to the next with the shortest practicable travel. Where 
several floors must be travelled there are two plans of arrange- 
ment. One is to have the material travel upward, being 
processed as it goes, to the top floor, where it may either be 
held for storage until shipment or may be dropped by elevator 
or chute to a finished goods storage and shipping space. The 
other plan is to lift the raw material to the top floor in bulk 
and move it downward through successive processes by 
gravity. The first plan is useful for heavy material, difficult 
to handle in bulk, which is cut up and perhaps reduced in 
weight in processing. It also permits the heavy machines 
to be placed on the ground floor, while the lighter finishing 
and assembly of products are done on the top floor, reducing 
vibration, lessening strain on the building and giving better 
light for the finer finishing processes. On the other hand, a 
substantial saving is made by the gravity handling of the 
second plan. The Western Electric Company telephone plant 
at Hawthorne is built on the up-flow plan, to manufacture 
switchboards (composed of slate, steel, lumber, wire, and mis- 
cellaneous parts) and telephone equipment. The main factory 
of Hart, Schaffner & Marx Company in Chicago is arranged on 
the other plan. Bolts of woolens are taken to the top story 
for shrinking and storage, and pass downwards for the subse- 
quent ‘cutting and tailoring processes. 

Provision for Growth. — It is sometimes quite a problem, in 
the layout of the factory, to provide for possible growth, 
especially where the plant is on a limited city plot, surrounded 
by other buildings. One method is to build a larger factory 
than needed and to rent part of it temporarily. Another plan 
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is to make the foundations and walls heavy enough so that 
one or more stories may be added later. Thus Figure 28 shows 
the possible expansion steps of a U-shaped building adapted 



Fig. 28 . 


U-SHAPED BUILDING. 


for a straight line of assembling process, the arrow showing 
course of movement of material. 

Another plan, specially adapted to an assembly building, 
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Fig. 29 . 

EXPANDING AN ASSEMBLY PLANT. 


is to provide a central assembly building with unit part proc- 
esses housed in buildings at right angles to it. Figure 29 
shows an original building with possible extensions dotted. 
Figure 30 shows a very convenient modification of this type, 
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ihe unit operating buildings being at right angles to the as- 
sembly and office building at the end, and each unit wing 
being connected by cross ways at regular distances. 

Usually an expansion of plant means a rearrangement of 
machinery, no matter how the building is planned. This mov- 
ing of machinery may be minimized if consideration is given 
to the fact that expansion of product does not usually mean 
an equal expansion of all processes and departments. If the 
departments which will expand most are left in some way 
with “open ends” (as by being placed in a wing which may be 


Asa 

smbly, offices, et( 



t 


1 




1 * I 1 [ 


[1 1 HI ’ 

■iifi 

I' 1 1 1 


Mil 

1 1 1 1 ] 

Light 

Courts 


1 J 1 




\ 

1 

— 1 

1 

— I 

1 

1 








1 


j 

i 


Fig. 30. 

STANDARD UNIT FACTORY CONSTRUCTION. 

added to, or in the end of the building) these departments 
may be expanded without disturbing the others materially. 

Where possible the powur plant is usually placed in the 
center of any large plant group, since there is a loss both wdth 
steam and electric current in transporting over a distance. 

Departmentalization. — Another point of importance in plant 
layout* is the decision as to grouping machines into depart- 
ments. Generally speaking we find conditions as to manu- 
facture at some intermediate point between tw^o extremes. 
One extreme is met when only one product is made, with no 
variations, and here we find that all the machines and equip- 
ment may be specialized and articulated so that the whole 
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factory is just one big machine adapted as perfectly as possible 
to turning out the single product. 

The other extreme is met where the variety of products is 
so large that practically no specialization is possible, but all 
the machinery must be selected for its capacity to perform 
a variety of operations, and the layout must be such that for 
each of the products it is possible to throw the machines into 
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B-Process of Functional Plan 



Same products X and 2, same maciiines A, B, C, D, 
arranged (A) on product plan, (B) on process pJan. 


Fig. 31. 

PROCESS AND PRODIFCT MACHINE DEPARTMENTALIZATION. 

a temporary combination which will be reasonably effective 
as regards movement of materials. In this second cas*e, ma- 
chine capacity figures will be based on the expected ratios 
of sale between the various products, and the best average 
layout will be selected, economy in the minor products being 
sacrificed if need be to effective movement of the major 
products. 
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Between these extremes there are many combinations, such 
as the repetitive factory with several products each made 
independently in a department, or the industry in which the 
general flow of work is standard but another set of tools must 
be used on each machine as another pattern of the product is 
made. 

We find two general schemes of departmentalization. The 
first of these is the 'product, or divisional plan, in which all 
the machines for making one product arc arranged in one 
group in accordance with the assembly diagram. This might 
mean that, for example, lathes were used at two or three 
points along the line. 

The second plan of departmentalization is the process, or 
functional grouping, in which all machines performing one 
kind of process are brought together. Thus there would be 
a lathe department, a press department, and so on. Figure 31 
illustrates diagramatically the machine layout and movement 
of material in each type. 

Product Grouping. — It is evident that for the repetitive 
process, in wdiich there is work of one kind in volume suf- 
ficient to keep the department busy, the travel of the product 
will be much shorter and more direct in the product grouping. 
Where there is a variety of products each with a different 
sequence of operations this does not matter so much, since 
what might be a good layout for product 1 might be very 
bad for product 2. 

The product grouping will also simplify departmental ac- 
counting, since the product remains in one department from 
start to finish. Responsibility can also be fixed definitely for 
the cost of any product, and for its prompt delivery. Also 
department wmuld not be affected by a breakdown in de- 
partment ‘^2,” and we wmuld not find the condition sometimes 
occurring in a functional organization, where the whole or- 
ganization is paralyzed by the breakdown of one department. 

Process Grouping. — On the other hand, the process or func- 
tional grouping would be advantageous in that by having all 
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work of one kind, such as the lathe work, done in one depart- 
ment uniform standards of workmanship are ensured. The 
foreman, also, could be a lathe expert instead of having to 
scatter his activities over several fundamentally different 
processes. Special auxiliary equipment and workmen, such 
as machine setters, could also be provided conveniently for 
each department. And most important of all, only enough 
lathes or presses or milling machines would have to be pro- 
vided to take care of the total demand of the factory, instead 
of having lathes scattered at various processes, wliere they 
might stand idle two thirds of the time. This reduction of 
equipment requirements by improved load factor is probably 
the strongest argument for the process plan. 

The process and product plan fit, respectively, the repetitive 
and the variety types of industry, since the concentration of 
equipment on one volume product in the first case makes 
saving of travel important and eliminates the question of 
load factor by keeping all machines busy simultaneously, 
while in the second case a universal solution of the travel 
question for all products is usually impossible anywmy, while 
the irregularity of use makes the load factor of machines 
important. 

As the variety industry becomes very large, the question of 
travel or movement of material necessary with a process 
grouping becomes a serious one. With growth, however, the 
quantity of each line made tends to increase, so that it is 
usually possible in such a case to regroup the plant into several 
primary product divisions, each of which may in turn be sub- 
divided either on a process or product plan. This was done 
by the Westinghouse Electric & Manufacturing Company, 
when the growth of their electrical apparatus business had 
made the earlier primaiy^ functional grouping an unwieldy one. 

Equipment Administration. — Usually in considering the 
purehase of new and improved equipment, looking at it from 
the question of investment, we must ask, Is the saving in 
imit operating cost with the new^ machine sufficient to balance 
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the first cost and interest charges of the new machine^ during 
the period of its probable life, and still show a profit? If the 
machines or equipment are likely to be used on one order only, 
this means that the entire cost must be absorbed on the one 
order. The cost of special equipment such as dies, printing 
plates, etc., is usually charged direct to the order or written 
off as current expense. 

An inventory is usually kept of all equipment by means 
of a loose leaf or card record, listing each machine with date 
of purchase, name of seller, price, normal life and similar 
data. In the case of permanent equipment such as machinery, 
the total value as shown by these records forms ^ a part of 
the fixed assets of the company. Each year a certain amount 
is deducted from the value of each machine, proportional to 
the fraction of the total expected life of the machine which 
has been consumed during the year. Permanent additions 
or repairs prolonging the expected life of the asset may be 
added to its valuation, but the repairs incidental to operation 
are usually considered as current expense, adding nothing to 
the assets of the company. 

Operating economy requires that all machines and trans- 
mission equipment shall be periodically gone over, belts ad- 
justed, shaftings aligned and bearings oiled. Supervision is 
also required to see that compressed air is not wasted, lights 
left burning, idle machines left running and steam, air and 
water leakages neglected. A maintenance or millwright or 
plant engineering department is usually part of the organiza- 
tion, responsible for this work, (1) for construction, installa- 
tion and changes of equipment (2) on demand, for emergency 
repairs, (3) for regular inspection of belts and shafting, re- 
placement of burnt out light globes, tightening up of pipe con- 
nections, etc. 

Tools. — In addition to the machines and power equipment 
referred to before, a number of other classes of equipment 
are found in the average factory. These may include the 
following: (1) Band tools such as hand hack saws, vises, 
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fileSj etc., really small independent machines. Included in this 
class would be most of the small portable air drills, riveting 
hammers, etc. (2) Machine tools^ such as punches and dies 
for the punch press, drills, lathe tools, milling cutters, etc. 
Each of these is used as a working part of a machine, made 
separate so as to be removable for grinding, adjustment, or 
iiiterehangcability. (3) Holding devices, or tool-guiding tools, 
such as tlic jig (a box or other device into which an irregularly 
sliaped (Uisting may be clamped for con^Tiiicnt centering of 
drilled holes or for other operations), the dog (a special lathe 
clamp), tlie chuck (a revolving or fixed vise whose jaws grip 
the work ) and various clamps and special holding fixtures. 
( 4 ) Measuring devices, such as the micrometer, calipers, scale, 
and a great variety of gauges, etc. This list is illustrative 
rather than inclusive, since many special tools will be found 
in addition to the prominent types mentioned. 

The purchase of this class of equipment is subject to the 
same general considerations as to probable saving and probable 
period of useful activity that obtain in the case of larger 
equipment. Thus if the tool is for a temporary use, it will 
be requisitioned in an ordinar\^ carbon steel, while if it is to 
be used many times, high speed steel will be used. For the 
small job a makeshift holding jig or die Avill be made to 
serve, while considerable cost may profitably be put into the 
refinement of design of a more permanent tool. In the case 
of the numerous special tools and fixtures used in the average 
factory, the design of these tools should go along with the 
engineering design and process layout of the product. In 
industries having much of this class of work a special tool- 
making department usually exists, to carry out the orders or 
help work out the problems of the tool designing engineer. 

The storage and handling of tools follow lines very similar 
to those used in storekeeping of materials. The various 
standard sizes and kinds of tools should be identified by some 
simple classified symbol system. (Symbol systems are de- 
scribed more in detail in C-hapter X.) A drawer, shelf, peg, 
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or some kind of a place is provided in the toolroom for ever}^ 
tool used, usually following the same classification used in 
identifying the tool. Tools are issued to the workmen at 
the tool room window, the workman giving either a brass 
tool check or a requisition in exchange for the tool. This 
check is put in the tooPs place and remains there until the 
return of the tool. Usually the man is supplied with a number 
of these brass checks, which must all be accounted for before 
he leaves and is paid off. 

Some tools are in constant use at some one machine. It 
would be a waste of time to check these in, every time, and 
in such cases the man signs a requisition for a specified tool 
which is left permanently at his machine. Generally speak- 
ing, however, all tools should be at the tool crib when not in 
use. Workmen like to fit themselves out with complete outfits 
and little hoards of tools, which they ^^might need some day," 
and if each man is thus outfitted a very large amount is tied up 
in tools which are seldom used and in fact may be forgotten 
by their possessor. When a central toolroom was installed 
by one large company, something over $100,000 worth of 
tools were found, of whose possession the company was totally 
unaware. It is another case of the improved load factor 
obtained by centralizing. Further advantage may be taken 
of this idea in the large plant by operating a central toolroom, 
which carries reserve stocks of tools and special expensive 
tools used only occasionally, the tool crib requisitioning the 
central department as necessary. 

The tool department should also be charged with the duty 
of inspecting each tool on its return, fixing the responsibility 
for breakage, and of sorting out and conditioning tools which 
need sharpening, grinding, etc. 
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CHAPTER VIII 

TIME AND MOTION STUDY 

In Chapter V the method was described by which, as one 
of the functions of design, the process of manufacture of an 
article was planned and the operations laid out. In the 
typical case the route clerk is, however, primarily concerned 
more witlf specifying the general order and method of manu- 
facture than with the precise details of how each operation 
is to be performed. This is especially true where his duties, 
as in the special order and lot repetitive business, are a routine 
part, of production. In the flow repetitive factory he stands 
in a more detached position and may include more specific 
details in his studies. However, the study of the operation 
is commonly separated from the general planning of oper- 
ations, and is given over to a time study man whose special 
function is the study of the operation with the twofold purpose, 
first of improving it either in cost or in results or both, and 
secondly of ascertaining and establishing as a standard the 
time required for the performance of the operation under 
normal factor}^ conditions. This time is of importance to the 
schedule clerk, in his apportionment of machine capacity, and 
to the rate setter in establishing the rate to be paid the work- 
man for doing the job. 

In any factory in which such studies have not been under- 
taken there is apt to result a surprising showing of opportuni- 
ties for improvement. Mental inertia and laziness, on the 
part of management even more than men, an inadequate 
grasp of the production problem as a wdiole, a dislike and often 
suspicion of change, explain many of the inefficiencies. The 
fact that operating officials are absorbed in routine and that 
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no staff man is provided specifically to deal with questions 
of method also accounts for such conditions as those found 
in one factory where bar stock, long, heavy and awkward to 
handle, was taken from a basement up a narrow stairway to 
a second floor, where it was cut up, then back to the first floor, 
and finally after processing to the third floor. That was the 
way which had first suggested itself to the overworked fore- 
man and it had never been changed. 

Study of Auxiliary Functions. — The first step in the study 
of an operation with a view to improvement should normally 
be a survey of the auxiliary and supply functions upon which 
the operation depends. An effort to save a few seconds on 
the process itself does not appear as reasonable to workman 
who is accustomed to be held up for minutes or hours by 
irregularities in supply of material or lack of proper tools. 
Also, a new man doing this work is undertaking a task involv- 
ing intimately the habits and feelings of the workman and 
requiring a considerable degree of diplomacy, and the study 
and showing of results in such non-controversial fields as 
storage, tool supply, etc., gives him a chance to make ac- 
quaintances and disarm suspicion, and to avoid hasty judg- 
ments, in subsequent rate-setting and operation studies. 

He will therefore concern himself first (assuming that he 
must start from the beginning) with a study of material 
supply questions such as the proper anticipation of wants by 
the purchasing department, the use of stock records with 
maximum and minimum limits to prevent unexpected short- 
ages, the identification and location of parts so that they do 
not get lost in the storerooms, the system of requisition and de- 
livery of material to the workmen, and similar questions. He 
will see* that material received from vendors is of proper quality 
and suitably inspected so as to ensure uniformity and to avoid 
delays through attempts, for example, to assemble castings 
which have not been accurately molded. He will see that 
tools are checked up and provided for before the operation 
starts, that necessary drawings are sent out with the work 



116 


FACTORY MANAGEMENT 


order, that tools are inspected and sent out sharpened and 
ready for work, that patterns, gages, supplies, and all the 
numerous auxiliaries are on hand when needed and in con- 
dition for work. He will see that there is at least enough 
scheduling done so that before a man finishes one job there 
is another ready for him, so that the foreman does not have 
to ^^make work” or invent a job until he can hunt one up for 
the man. 

The time study man will also go over the machiner^^ and 
will see that belts are properly adjusted, at the right tension 
and running true on the pulley. He will see that shafting is 
aligned, that machine foundations are heavy enough to pre- 
vent vibration. He will test the running speed of machines, 
seeing that the machine is run at its full economical 
working speed and will inspect the machine itself for wear 
or maladjustment. 

General working conditions as to hours of work, tempera- 
ture, ventilation, proper lighting, drinking water, removal of 
dust and protection of operator from dangerous machinery 
should also be investigated and corrected if necessary as a 
preliminary?' to more intensive work. 

General Study of the Process. — Next will come the study 
of the process itself. First there must be a degree of 
standardization of the article and of the general process of 
manufacture. This may involve the design of the article. 
Often there are no specifications or drawings for it, and it 
may vary and change in details from time to time. One 
man may put in a brace, another may leave it out. Size of 
wire may be changed, parts may be attached sometimes by 
riveting or sometimes by bolting, length, finish, weights, all 
may" vary if left to the discretion of one workman or* a suc- 
cession of men. Process study therefore must often start with 
a standardization of the article itself. The making of bills 
of materials, of assembly diagrams or lists and of route sheets, 
embodies this step and should precede any work in rate 
setting. Next comes a critical analysis of processes. The 
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part may be entirely unnecessary. ''Double-deck'' bedsprings 
used to be made by first assembling one layer of springs and 
then building a second separate layer on top of the first. 
Someone conceived the idea of substituting a deep continuous 
coil anchored at its middle to adjoining coils, and by doing 
so completely eliminated several processes. 

There may be a choice of processes. Modern methods of 
producing accurately finished die castings have made it 
possible in many cases to eliminate or reduce the costly ma- 
chinery needed to bring the rougher castings, made in sand, 
to proper dimensions and finish. The use of molded Bakelite 
has similarly displaced many uses of hard rubber, amber, 
metal, etc., at a decrease in cost. Transfer or dec*?ilcomania 
labels may sometimes take the place of metal labels which 
had to be riveted, requiring holes to be bored or punched into 
the article. Drop forgings or steel castings may take the 
place of parts machined from solid stock. Examples might 
be multiplied of large saving initiated by challenging the 
process itself. Naturally this is not the work of the time 
study men alone. The engineering department, an alert pur- 
chasing department constantly having new things presented to 
it 'by salesmen, the manager, the salesmen, and many otliers 
contribute. But the time study man also will challenge the 
process itself before studying its details. 

The study of supply and control systems, the analysis and 
standardization of the product, and the study of general 
process methods is a matter of months or a year or more where 
it must be done from the beginning. Prior to its completion 
there is little object in exhaustive motion studies. 

Time-Study Methods. — Accepting the general article and 
type of process as standard, the next step will be the critical 
study of the process itself. In this study the method advocated 
by Frederick W. Taylor and his associates, and generally 
adopted, is the analysis of the operation as a whole into a 
cycle or series of elements. Various methods and combinations 
or variations of these elements may then be tried and com- 
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pared. The observer first watches the performance of the 
operation^ noting down on a data sheet the list of elements 
composing the operation^ The cycle is then followed through, 
several or many times, and the time for each element recorded 
by the use of a stop watch or other timing device. A stop 
watch generally used has the large dial divided into hun- 
dredths of a minute, while the smaller or second dial records 
whole minutes up to thirty. It is mounted on the upper right 
hand corner of a clip board which also holds the data sheet, 
so that both may be conveniently held in one hand while the 
operator followcs tlie work. In timing it is convenient to select 
some characteristic click or sound or distinct motion as the 
separatiofi point for an element, to facilitate recording. It 
is sometimes necessary to follow an operation continuously 
for a long period, with frequent readings involving a con- 
siderable strain on the observer's attention. 

The stop watch is usualh' snapped back to zero by pressing 
the stem and is released at tlie start of the operation, and as 
the end of each element passes, the time is recorded, the watch 
rimning (*ontiriuously. Unit times are subsequently obtained 
by subtraction. To facilitate recording wliere the reading 
is to be repeated many times and only small variations in 
cycle may be expected, each operation may be given a key 
number, including a key number for idle time and interruption. 
The key number will then be used instead of trying to write 
operations out in longhand. Careful notes should be made of 
the conditions of the test — operator's name, skill, rate of pay, 
machine and tools, a diagram showing the set-up and position 
of job, kind of material, notes as to special conditions, inter- 
ruptions, etc., so that no essential fact is left to the memory 
of the operator. The data form used should provide spaces 
for all needed facts. A typical one, with study, is shown in 
Figure 32. 

Computing Standard Times. — After the completion ^ of a 
series of observations the unit times wull be obtained by sub- 
traction of the continuous readings, and times for the same 
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Fig. 32. 

TIME STUDY OF TWO WOBKMEN. 


or alternative elements, compared. Improved combinations 
may be worked out and tried experimentally, to see, for ex- 
ample, if the elimination of an apparently useless motion can 
be made without increasing the time for other elements. 
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In deterniining on the standard time the method used by 
Taylor was to select from the various observed times an ideal 
cycle composed of the shortest time for each element. Judg* 
ment would have to be used in eliminating abnormal times 
or times shortened at the expense of other operations. To this 
ideal or minimum time was added a percentage determined 
by experience to cover the delays necessarily incidental to 
the operation, for rest, interruptions, etc. Typical percentages 
are an allowance of 10 per cent on machine time (machine 
operating while operator merely watches and regulates it) 
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DISTRIBUTION OF UNIT TIMES. 

and 30 per cent or more on handling time (operator actively 
setting up, iiandiirig material, etc.) 

Where the object of the time study is not to discover possi- 
bilities for improvement but to determine accurately the time 
normally taken by the operator, an alternative method of 
analysis would be to group the times taken for each element 
according to frecpiency of occurrence. Thus operation number 
six might have been done once in six seconds, three times in 
eight, six times in nine, five times in ten seconds, .once in 
eleven, three times in twelve, once in fifteen seconds. If the 
operation is new to the operator and habits have not been 
formed there will be a tendency for the times to var}^ thus, 
but if the operation is a habitual one the range of times will 
be very narrow, and a characteristic or modal time of perform- 
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ance (which may or may not coincide with the average time) 
may be selected. These times may be charted as in Figure 33, 
giving the characteristic bell-shaped frequency curve of 
statistics, and indicating clearly the normal or modal perform- 
ance and the range of variation. 

Skilled or habitual operations in which the work itself is 
unvarying tend to be done in times which are strikingly 
uniform. A check on the skill of the operator and the re- 
liability of the reading may be made by using as a deviation 
coefficient the average percentage of deviation, plus or minus, 
from the modal or normal time. 



Fig. 34. 

VAEIATION OF OUTPUT WITH TIME OF DAY. FATIGUE CURVE. 


Corrections may be made for varying output at various 
times of the day by constructing a curve showing the average 
performance for each hour of the day, in terms of a per- 
centage of the maximum output. Such a curve, shown in 
Figure^ 34, which was the ten da^' average of a forge shop 
worker, shows clearly the warming-up period during which 
habits are being re-formed and attention concentrated for the 
da^q the period of maximum morning efficiency, the rapid 
drop both morning and afternoon as quitting time approaches, 
and the slower warming up and lower total efficiency of the 
afternoon period. 
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Other devices are also used to secure records of operation 
times, such as the Productograph, which records the strokes 
of a press or revolution of a machine on a tape moved at a 
constant speed or time-scale, by clockwork. Counters may 
also be attached to a machine, or tests be made by measuring 
time and output for a day or other period. Motor trucks may 
have meters attached wdiich show running time and idle time. 
Frank B. Gilbreth has introduced two interesting methods 
for very exact and minute timing. In his “chronocyclegraph” 
he attaches a miniature electric light to the moving hand of 
the operator. This light is periodically rapidly interrupted 
by a timing device. A time exposure is made of the operation 
by a stereoscopic camera, the moving, interrupted light show- 
ing the path of the motion as a series of dots whose distance 
apart indicates time taken. Gilbreth has also simultaneously 
photographed on a moving picture film the operation to be 
studied and the dial and rapidly moving hand of a clock, giving 
a film record which may subsequently be reproduced for in- 
struction purposes or dissected, picture by picture, for motion 
analysis. These two methods have not been generally adopted 
commercially since the usual purposes may be served suf- 
ficiently by more approximate methods, but they present splen- 
did possibilities as tools for research. 

As records are accumulated it is frequently possible to 
collect and classif}^ times of the same nature and often to 
reduce the time required for any operation of the particular 
type to a formula. Taylor in his *^Shop Management” shows 
liow a formula may be derived for the time in loading and 
wheeling sand. Similarly in supplying paper stock to printing 
presses it was found that the time of handling and placing the 
stock on the feed bed of the presses wns constant up to a 
certain size of paper and increased at an accelerating rate 
wdth larger sizes. plotting readings on four or five sizes 
from small to large as a cur\^e on coordinate paper, it was 
possible to interpolate with sufficient accuracy the time for 
intermediate sizes. Similarly in the unloading operation 
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shown in Figure 32, it was found by studying various lengths 
of haul that a time of ten minutes per span was required for 
the doorman to walk to and from the stockpile. As an illus- 
tration, take the study given in Figure 32. This operation 
consists of a number of elements which are constant, no matter 
what distance the steel must be carried by the crane, and of 
a variable operation, number 12 — ^^goes to car to be loaded” — 
the time of which, for four spans, is 0.40 minutes. Based on 
other studies, we might determine that 0.10 minutes per span 
was the correct time for the element of walking and moving 
the crane. Our time formula would then be : (Total operation 
tirne)= 3.10 minutes +(.10 minutes) X (number of spans). If 
the formula contained another variable dependent on the 
weight, say, of tlie material to be chained and loaded, this 
could be analyzed in the same way, as a constant time inde- 
pendent of the weight and a variable time proportional to the 
weight according to some ratio. This element also could then 
be included in the formula. 

As data are thus collected and put in systematic form, studies 
become increasingly accurate and consistent, and rates may 
be set for piece work with reasonable assurance of correctness 
for many jobs on which the size of the run would not justify 
individual time studies, simply by analyzing tlie job into its 
elements and combining the times previously taken for similar 
elements as recorded in the record of standard operation times. 

Getting back from the process of recording operation times 
to the constructive analysis and improvement of the operation, 
a number of principles and suggestions of fairly general ap- 
plication be noted. Each case of course is apt to involve 
special elements arising from the nature of the process. 

Operation Elements. — Gilbreth divides the possible gamut 
of motions in an operation cycle into stages such as: 

1. Reach for material (as to a supply table at a drill press). 

2. Grasp material. 

3. Move material to point of operation (on drill press table). 
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4. Pre-position material (in jig, or beneath drill, etc.). 

5. Operate tool ( bring revolving drill down and drill through 
material). 

6. Eeviove tool (throw up drill head). 

7. Move to ‘Weach’' position. 

In the stage of moving work to the machine, a number of 
rules should be observed. (1) Extended reaching should be 
avoided. Workers should be seated if possible, and at a con- 
venient height in relation to the point of operation. 

(2) The operator should be able to grasp the part in a 
position correct for prepositioning, without looking or 
fumbling. Various devices aid in this object, such as putting 
parts into a feeding device which lets one part at a time roll 
down to a position convenient for grasping, or having parts 
come to the operation in uniform packets, etc. 

(3) The operator should lay down the tool (if used) and the 
work in the same position each time. Many studies of desk 
efficiency are based on this idea of having definite places for 
each implement or kind of stationery and forming the habit 
of reaching for an article and putting it back always in the 
same place. 

(4 ) On repeated or continuous wmrk the material may well 
be brought before the operator by a conveyor, moving at such 
speed that the operation may comfortably be completed before 
the next part passes. This is the principle used in the famous 
progressive assembR of the Ford automobile. Frequently, 
as in labeling cans, packing biscuit, etc., a group collectively 
performs one operation, the material being moved slowly past 
the group on a conveyor or belt, the first operator taking what 
she can manage, and the wmrk being so timed that the last 
operator can clear the belt. Sometimes the same result may 
be secured on smaller material by having work pass from 
hand to hand at a long bench, the finished pile for operation 
No. 1 being put in position for the start of operation No. 2, 
and so on. 
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(5) Balanced motion of the hands is preferable to unilateral 
motion. Thus Gilbreth gives the example of an operation of 
folding handkerchiefs. The girl operator had previously 
reached to one side for a handkerchief and accompanying 
paper, folded them, and placed them on the other side. The 
paper was placed on one side, the handkerciiiefs on the other, 
the two were simultaneously brought together by the operator, 
one in each hand, folded, and placed in a pile in front of lier. 

Functionalizing the Job. — A second genci*al possibility in 
the study of the operation is the question of siibdi\'ision of 
functions. Generally speaking, breaking an operation into 
smaller separate fiinctions results in economy 1 1 ) because 
skilled and unskilled work ma}^ be separated anrl tlie latter 
performed by cheaper labor, (2) because workmen acquire 
greater speed on the simple element than on tlie more complex 
one. On the other hand, functionalization means greater prob- 
lems in coordination — keeping operations in step- and means 

less flexibility in meeting decreased load, since the whole group 
must work, no matter how small the output. 

Henry Ford thus briefly describes his company’s assembly 
methods (‘‘My Life and Work/’ McCiiire’s, July, 1922, Ford 
and Crowther). 

The fii’st step in assembly came when we began taking the work 
to the men instead of the men to the work. We now have two 
general princdples in all operations — that a man shall never have 
to take more than one step, if possibly it can be avoided, and that 
no man need ever stoop over. 

The principles of assembly are these: 

1. Place the tools and the man in the sequence of the operation 
so that eacdi component part shall travel the least possible distance 
while in the process of finishing. 

2. IJ«e wnrk slides or some other form of carrier so that when a 
workman completes his operation, he drops the part always in the 
same place — which place must always be the most eonveiiient place 
to his hand — and if possible have gravity carry the part to the next 
workman for his operation. 

3. Use sliding assembling lines by wiiicli the |:)arts to be as- 
sembled are delivered at convenient distances. 

The net result of the application of these principles is the re- 
duction of the necessity for thought on the part of the worker 
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and tlie reduction of liis movements to a minimum. He does 
as nearly as possible only one thing with only one movement. 

There is considerable opportunity for the exercise of in- 
genuity in the design of small tools for holding, measuring, etc. 
Templates or stencils may be designed for laying out the work 
quickly. An interesting machine in the Ambridge Shops of 
the American Bridge Company saves many hours of expensive 
labor in laying out for punching the holes in the big plates 
of structural steel which are assembled into girders. A series 
of punches are set in separately movable heads in a row 
across the table of the machine, so that by means of a lever 
control several holes may be punched simultaneously, one 
inch, two inches, etc., from the edge of the plate. The plate 
itself is secured to a long travelling bed, wdiich by means of 
a series of notched stops may be advanced any required num- 
ber of inches or feet. The stops are set in advance, for each 
cross row of holes. The operator, wmrking from a list before 
him, rapidly advances the plate stop by stop, at each stop 
bringing down the proper set of punches, as shown by the key 
list. 

The common drilling jig is an illustration of a study of this 
sort which has become standard practice. The work is clamped 
in the jig in a fixed position and drills are brought down one 
at a time or in multiple, and, guided by hardened bushings 
in the jig, perforate the metal at exactly the proper point, 
without any vmrk in laying out the piece or centering the 
drill. On quantity production twenty or more holes may be 
bored from four sides simultaneously by such devices. 

Improving Tools. — A third general field is a study ^of the 
machiner}’’ and auxiliary devices. Essentially, the decision 
as to W'hether to put in a new machine or not is a question 
of whetlier the operating economy wdll absorb the first cost 
and fixed cliarges of the machine within its useful life, which 
may be very short if the process is (‘hanged or abandoned 
later. 
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Figure 35 illustrates a small group assembling the instru- 
ment board of an automobile. A study of the photograph 
will show the successive additions of steering wheel column 
and of the various instruments, and wdll emphasize the degree 
of detail to which it is necessary to carry motion studies of 
progressive assembly layouts, in order to adjust the amount 
of work at each position so that all will be completed simul- 
taneously. Other points requiring study would be the de- 
signing of an effective work slide or power conveyor, the 
designing of suitable tools and of tool boxes or tool holders 
which would ensure the man’s laying down and taking up the 
tool in an automatic and habitual manner. A characteristic 
feature of automobile factories is the very extensive use in 
assembly gangs of the plan of suspending tools, with a coun- 
terweight or light spring where necessary, so that the man can 
let go of his tool the moment he is through with it, and grasp 
it again without bending over for it. Another problem, not as 
specificaliy shown in this picture, is the convenient supplying 
of materials to the assemblers. Sometimes this material is 
brought in trays or tote boxes by attendants, sometimes, for 
large parts, a cliute feeds direct to the position from a store- 
room, and is supplied at the proper rate of speed by an at- 
tendant. Often the supply point is itself the ending of a 
smaller or sub-assembly, so arranged that the last man in 
the sub-assembly puts his piece down ready for a particular 
position in the next superior assembly line. Storage of work 
in process may be almost completely eliminated by this plan, 
thus substantially reducing inventories. 

Habits of Work, — Frequently improvement in output in a 
factory is contingent not so much on detailed stud}" of the 
operation as upon the improvement of habits of work and 
spirit of the organization as a whole. H. L. Gantt in his book 
^'Work, Wages, and Profits,’’ Chapters VIII and IX, has given 
an account that deserves to stand as a classic of just how this 
was accomplished in a cloth weaving mill. It involved the 
careful, painstaking analysis of the operation, improvement of 
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surrounding conditions (as supply of material and maintenance 
of the looms) and determination of a standard method and 
time for the operation. Then came the patient training of one 
weaver, Samtak, in the new method as a future foreman, and 
the gradual instruction and change of spirit of the remaining 
operators. 

Sometimes where the factory force is home grown, so to 
speak, and standards of output are not satisfactory, it is 
advisable to bring in a few of the best skilled men available 
from other cities or shops as instructors and pace makers. 
These men work side by side with the crew in training, and 
the local men acquire speed and better methods by imitation. 
If handled in a tactful and aboveboard fashion no offense need 
be given to the local men. 

The instruction of the men in the improved methods is a 
subject of serious importance, if the full benefit of intensive 
motion study is to be obtained. In the vestibule school, so 
called, the new operator, or old operator learning new methods, 
is placed in a separate department, where, under the detailed 
guidance of a trained instructor, exactly the right work habits 
are formed, one operation being fully mastered before another 
is learned. Operators may be trained in this way in periods 
ranging from one or twm days for single simple operations to 
chree months for more complex duties. The object of the vesti- 
bule school is the accurate teaching of simple work habits. 

Job Analysis. — The adaptation of the wmrker to his job has 
recently formed the subject of investigations, and the method 
of job analysis has been developed. This information, while 
primarily of interest to the employment department in select- 
ing men for particular jobs, may properly be gathered, by or 
in collaboration with the time study man, being essentially 
part of the design function. In the job analysis a record is 
made of the conditions of the work, as dusty, hot, monotonous, 
much or no overtime, temporary, and other special conditions 
and also of the type of worker required — ^trade skill, intelli- 
gence, physical strength, special physical qualities, mental 
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1. Name of job Number 

2. Description, showing relation to the 

process as a whole Department 

3. Maximum number of men employed at 

job Date 

4. Hours and shift Taken by 

5. Wages, paid by day, piece, bonus, etc., starting and high 

limits 

6. Time required to learn operation 

7. Type of work. ’ 

(a) Posture — sitting, standing, stooping, walking, climb- 

ing 

(b) Motion — quick, slow, steady or occasional.. 

(c) Small dimension hand-work, large dimension ma- 

chine work 

(d) Heavy or light work 

8. Physical requirements. 

(a) Size of men, tall, short, heavy, light, muscular or 

not 

(b) Eye-sight and hearing 

(c) Age and sex . . . . » 

9. Nationality preferred 

10. Mental characteristics. 

(a) Education 

(b) Type of mind: (Check.) 

1. Mental Manual 5. Deliberate Impulsive 

2. Settled Roving 6. Initiative Not needed 

3. Indoor man Outdoor man 7. Directive Dependent 

4. Adaptable Self centered S. Large dimen- Small dimension 

personality si on worker worker 


Fig. 36. 

TYPICAL TOPICS COVEBED IN A JOB AN.\LYSTS EECOHD. 
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alertness, restless or settled type of mind, age, sex, and other 
qualifications considered desirable. Chances for promotion, 
rate of pay, and all other pertinent facts are gathered into 
this record, which is then filed by the employment department 
and used in subsequent hiring. An outline of one job analysis 
record used is shown in Figure 36. 

Operation analysis in a comprehensive sense thus involves 
the study of the job in its complete setting. Indeed, from one 
point of view the whole productive organization exists in order 
that material may be smoothly and effectively brought to and 
carried through the processes of operation, and no study of 
operation efficiency is complete which does not audit and where 
needed revise all the auxiliary functions of design of product 
and tools, supply and movement of materials and auxiliaries, 
and control and planning of operations. Workmen usually try 
to work effectively unless discouraged by poor management. 
The beam of managerial incompetence should be removed be- 
fore attention is given to the mote in the eye of the workman. 

Labor and Time Study. — A great controversy arose at the 
time of the announcement of Mr. Ta^dor’s methods, as to the 
social justice and desirability of time study. It was claimed 
b}^ labor leaders that motion study was unjust to labor be- 
cause; 

1. It robbed the workingman of his monopoly of trade skill 
and lowered the skill requirements of the job. 

2. By substituting numerous individual agreements, inci- 
dental to the making of separate rates from time to time, 
for the single trade agreement of the collective bargain, it 
weakened labor^s position in bargaining. 

3. Acting on the theory that ‘dhere is not enough work to 
go round” the man who increased his output was taking' bread 
from the mouths of fellow workers. This argument is in the 
long run fallacious, but is very humanly natural. 

4. Labor also claimed, and correctly from the point of 
view^ of economic theory, that the ultimate profits of an in- 
creased output went not to them, but in the main to the public, 
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since competition tended to force down the higher wage at 
first earned. 

There was also undoubtedly an instinctive revolt arising 
from the feeling of being put under the microscope, so to speak, 
by the impersonal and ^^inhuman” time study man. Much 
damage was done by misguided and untrained enthusiasts who 
presented time study as a panacea for all industrial ills. 

As it is found today, time study is a matter-of-course part 
of the management of most large companies having frequent 
occasion to set piece rates. The rate setter, it is true, has 
a somewhat trying job, as the setting of the piece price be- 
comes the focal point for dissatisfaction with wages and for 
attempts to bargain by force or otherwise for a better wage. 
But if he is an intelligent, fair, and firm man who performs 
his function impartially he comes to be respected by the 
men. 

One difficulty with the usual plan of rate setting is the 
fact that the company usually undertakes to guarantee the 
rate, and if an error is made, is apt to find itself in a false 
position from which it is difficult to recede without breach 
of faith. In a number of cases, including the Westinghouse 
Electric and Manufacturing Company and the National As- 
sociated Men’s Clothing Manufacturers, the final setting of 
rates w^as placed in the hands of a joint board of employers 
and employees or of an impartial rate setter paid jointly 
by both sides. Or either side is permitted to employ time 
study men to check a rate about which complaint is made. 

As mentioned, time study and rate setting should normally 
be the last things undertaken in any improvement of shop 
conditions. Where management is intelligent and alert and 
a good spirit exists among the men very good results are 
frequently obtained with no motion study of the conventional 
type except for rate setting purposes. Adequate detailed mo- 
tion study and analysis of product is a considerable expense, 
but when judiciously applied it has the possibility of effecting 
large savings. 
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CHAPTER IX 
PURCHASING 

The departments directly concerned with the supply of ma- 
terials are the purchasing, receiving, and stores departments. 
In the organization chart, if the work of the purchasing agent 
is important to the success of the firm he is often shown report- 
ing to the general manager, on a par with the works manager, 
or sometimes of vice-presidential rank. Sometimes the im- 
portant buying is done by the chief executive, and the man 
who bears the title of purchasing agent is of subordinate rank 
and responsible only for the less important purchases. The 
work of purchasing divides itself into speculative and routine 
buying, to use Farquhar’s terms, and the two functions are 
often separated. 

The receiving department may be under the purchasing 
department, or it may report to the works manager or superin- 
tendent. Sometimes the receiving and shipping departments 
are combined, in smaller plants, since the work is similar and 
both are located at shipping door or track. The stores de- 
partment may report independently to the general manager. 
More usually it reports to the works manager, or is treated 
as a subdivision of the production and planning department. 

Purchasing Routine. — The purchasing agent may be in 
charge of the whole ciuestion of policy as to buying, or he may 
buy oftly, on requisitions, which for productive materials 
originate normally in the stores department under the control 
of the stock limits. In any case a careful knowledge of mar- 
ket and supply conditions is regarded as part of the duty 
of the purchasing agent. He is usually a responsible execu- 
tive, whose Judgment and initiative count heavily in profits. 
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A case comes to mind of a large company which showed a 
profit for the year of two hundred fifty thousand dollars, offset 
by a loss in a single contract placed at top prices, of two hun- 
dred thousand dollars. 

The following is the organization and routine of a large 
purchasing department. The department consisted of (1) 
purchasing agent, assistant and secretary; (2) a group of six 
bu^mrs with stenographers, each buyer handling a class of 
material, one for steel, one for lumber, etc,; (3) a clerical 
department which (a) wrote orders on information furnished 
by the buyer, (b) acted as mailing department and (c) as 
filing department; (4) a group of follow^-up men, who by tele- 
phone, correspondence, or personal visit followed up orders 
to ensure delivery as per promised date; (5) an invoice check- 
ing department. To purchase an item, it was necessary that 
a requisition be sent by the department needing the item to 
the purchasing agent. He approved it, checking it against 
the department’s budget or expenditure allowance, and turned 
it over to a buyer, who b}^ telephone or mail secured prices 
and specifications if necessary, or placed the order direct if 
with a customary supply source. A purchase order (Figure 
37) numbered serially was then written, with copies for the 
vendor, for the purchasing department, for the reference file 
(filed numerically), for the follow^'-up-man (filed by him by 
date of promised deliver}^), and for the receiving clerk. Copies 
were also furnished to other departments as needed, for ex- 
ample, to requisitioner, stores, accounting or financial, and 
vendor’s inspection department. To write these numerous 
copies a flat bed billing machine and carbon paper were used. 

The vendor’s copy had attached to it a correspondingly 
numbered acknowledgment, which was to be mailed back, 
wnth space for promise of date of delivery. The follow-up 
man acted to secure shipment on this date, keeping contact 
W'ith the vendor until the goods were shipped, when the bills 
of lading w^ere turned over to the traffic department for any 
necessary follow-up of transportation companies. 
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THE A. B. C. MFC. CO.,, 
CHICAGO, ILLINOIS 
FtmCHASE Obdee 


Our Order No. 

This order number must appear 
on each invoice and package 


Mesara 


Please famish us with the following material, 
subject to conditions 


Date ordered 

Date shipment required 

Ship via 

Inspection—— 

F. O. B 

Terms 


Quantity 


Part or 
Pattern No. 


Material 


Price 



Conditions 

Mail separate invoices for each shipment on above order. 

If your terms are other than those stated in this order, please advise when 
acknowledging. 

No charges are allowed for boxing and crating except where specified. 

There is no verbal understanding or agreement diflerent from the conditions stated 
in this order. 

This order subject to modification in ease of fire, strikes, or other conditions beyond 
our control. 

It is understood that promptness of delivery as specified is of the essence of this 
order. 

Unless otherwise agreed in writing the sellers of these goods agree to assume 
the defence of any suit for infringements of patents brought against this company 
hy reason of the use of such goods and to indemnify this company against any 
costs or damages in such suit. 

Signed 

Purchasing Agent 

Acknowledgement of receipt of order 

Upon receipt of above order please sign, detach and return this 
adknowledgei&ejQt at once to 

Purchasing Agent, 

A. B. C. Mfg. Co.,. 

Chicago, ill. 

H^ve received and entered your Order No. 7SG1 for execution as therein specified 


Date received .. - Signed, 

Our Order No. 


Fig. 37. 

PTJBCHASE OHDEH, 
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When the invoice was received it was turned over to the 
invoice checking division and filed by the order number. 
When the goods came they were unpacked by the receiving 
department, and a receiving slip was made out giving quantity, 
item, order number, and vendor name. One copy of this 
receiving slip was sent wuth the goods to the inspection de- 
partment, and if 0. K., to stores. The original of the receiving 
slip was checked with the receiving department copy of the 
purchase order, and if 0. K., was sent to purchasing department 
as notification of receipt. It was there matched up with the 
invoice previously received and filed with the original purchase 
order. If all was correct the invoice was approved and turned 
over to the accounting department, checked for price and 
extensions, posted to controlling material account, and ap- 
proved for payment, care being taken to pass invoices 
promptly so as to be able to take advantage of the usual dis- 
count for cash within ten days. If the material failed to pass 
inspection the purchasing department was at once notified to 
hold up payment. If the material was found up to specifica- 
tion it went to stores, a copy of the receiving slip accompany- 
ing it and clearing through the stock records as a record of 
receipt. 

In a smaller department the organization would be much 
simpler, but the essential steps would still be taken. We 
might find a purchasing agent and assistant, acting as buyers, 
a follow-up man, and a stenographer who also checked in- 
voices, getting them ready for the purchasing agent's approval. 

This is the typical routine of operation of the purchasing de- 
partment. The ^T. A.” has a number of big problems, which 
make his work important in spite of the simple routine and 
small organization required. 

Purchasing Policies. — ^Upon the purchasing agent depend 
the important choice and knowledge of sources of supply. 
Perhaps a new product is being developed, involving some 
items not previously bought. Usually there will be someone 
somewhere who is already producing the item, at prices far 
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lower than it could be made to order. To find this supplier 
and to find just the right material and the most reliable firm 
as to price, quality, and service, are tasks often taking weeks. 
To aid him the purchasing agent usually has a file of catalogs 
and supply firms, classified by product, he reads the trade 
papers, visits conventions, and sometimes makes exploration 
trips to distant parts of the world. Oftentimes, through his 
contact with salesmen of other firms, the purchasing agent is 
able to suggest valuable economies throiigii substitution of 
better or cheaper materials, improved rnachineiv, and other 
new things which have come to his attention. 

The buying policy is anotlier important part of his work. 
Shall the firm divide its business, gaining tlie ad\mntage of 
independence of any one source of supply, and better knowl- 
edge of prices, or shall it give one firm the wiiole business, 
securing possible price concessions and better service and 
various other preferences given larger, steady, exclusive cus- 
tomers? When has the seller made his best price, when 
should the buyer stand out for a lower price or better terms? 
The purchasing agent’s work involves good judgment, di- 
plomacy, and occasional battles of wits. But there is a seller’s 
good will, as there is a customer’s good will, and tiie wise pur- 
chasing agent guards careful!}' his firm’s reputation for fair 
play and honorable dealing, that he may, in time of trouble, 
have friends to whom he may turn for .emergency deliveries, 
for help in time of over-extonded finance, for service and sug- 
gestions that will aid him. The purchasing agent is constantly 
being proffered courtesies, favors and more concrete presents 
from interested sellers, and the work requires a peculiar 
delicacy of moral sense. 

Because of the peculiar temptations offered in the handling 
of material it becomes necessaiy’ to take certain precautions 
against fraud. The purchasing agent will usually be a man 
whose probity has been tested in other work by the company, 
or who has a favorable record with other companies. His 
position and salary are such as should satisfy and hold a good 
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man of good caliber, giving him a stake he will be slow to 
jeopardize by doubtful conduct. He is in fact often made 
an officer of the company for this reason. 

In addition to this, as should be done in all cases where 
there is a temptation to wdiich men may possibly yield, there 
should be an automatic, impersonal check on the work of his 
department. One such check is the separation by which pur- 
chasing, and storage and often receiving are made independent 
departments, each making its own reports and records, thus 
making a more elaborate degree of collusion necessary to 
successful peculation than is commonly easy to obtain. Per- 
formance and inspection records should also be kept which 
would quickly reveal any extensive fraud due to shortage or a 
substitution of inferior grades. 

In purchasing, the use of material, payroll frauds, and other 
common points of temptation ninety out of one hundred men 
may be counted on as honest, a few will be honest when not 
subject to special temptation, and possibly the hundredth 
man may be deliberately dishonest. Proper supervision and 
check of all alike need imply no suspicion of the honest man, 
it removes temptation from the weak man, and it stops a leak 
which soon assumes large proportions if a deliberately dis- 
honest man happens to join the organization. Undetected dis- 
honesty is especially dangerous because it is contagious. 

Contracts. — There are several common plans for buying. 
Small or occasional items are usually bought in the open 
market or from jobbers, price being asked before the order 
is placed. For larger occasional purchases, such as ma- 
chinery, buildings, etc., competitive bids are often advertised 
for, the lowest or most favorable bid being accepted. Where 
the firm habitually purchases a certain item or iteifis from 
one firm, the order is often sent in to be filled at the prevailing 
price, the good faith of the vendor being relied upon to pre- 
vent overcharge. Probably the bulk of large factory pur- 
chases, however, are made under some form of contract, by 
which the buyer obligates himself to take a quantity of ma- 
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terial which is delivered as needed. The contract may be 
for a specific tonnage or amount, to be delivered at a specified 
rate or within a specified time. It may call for a specific 
amount to be delivered as needed. It may call for tlie firmes 
whole requirements for a period, these requirements being esti- 
mated approximatehn Price may be stated, or deliveries may 
be made at market price. The contract may be an, actual 
obligation to accept a specified quantity, or it. may be in effect 
merely an agreement as to price and the wiliiiigiic^ss of the 
vendor to supply a certain amount, the buyer nut being obli- 
gated until specific orders are placed under it. A typical 
contract is shown in Figure 38. 

Quantities to Purchase. — An important qiicstiori in ma- 
terial supply, after tiie design is decided upon and opera- 
tions are started, is the decision as to the qiiaritit i(‘s in \v}ii{'h 
materials shall be purchased and carried in stock. As 
out in Cliapter IV, tlie material supply system ma\' i)c likened 
to a reservoir system, tlie supply pumps of purchase or pro- 
duction orders being either operated only as required ispecitil 
order), intermittently between a float or stock iiriiit controileri 
high and low level (lot repetitive), or contirmously, the float 
or stock limit acting only in emergency iflow repetitive). 
On the perpetual inventory record of stock on liand, kept for 
each item of stock, a minimum is specified, at wliich a new 
order must be placed, when stock falls to this limit, and the 
number to order, or the high limit of stock, is also specified. 
(See Chapter X for discussion and illustration of stock record 
forms.) 

The question of storage is an incidental one only, in many 
strictly^ special order industries. In job printing, for example, 
storekeeping is often mainly a question of properly caring 
for and recording customer’s materials, such as paper stock. 
In the flow repetitive industry materials are usually purchased 
in large lots under contract, and delivered according to a 
schedule which is closely controlled by current sales and needs, 
onl}' enough reserve stock being carried to meet emergency 


IN DUPLICATE. 

Blank Manufacturing Company. Akron, 0., April 10, 19, . . 

Memorandum of Sale. 


Buyer 

hereby purchases and agrees to receive from the Blank Manufac- 
turing Company and the said Blank Manufacturing Company 

hereby sells to the following 

material, under the conditions and terms hereby agreed upon. 


Quantity and 
description 

Delivery 
per'iod and 
specifications 


Shipments 


Price and 
terms 


Remarks 


One hundred (100) tons mild steel band, 1" No. 
12, 16 ft. length, not over 10% of short length to 
be included. 

Specifications shall be furnished to the seller 
by the buyer in substantially equal monthly 
quantities. Failure by buyer to furnish specifica- 
tions may at seller’s option be considered as 
waiver on the part of buyer of all right to de- 
mand any of the unspecified portion of the goods. 
Specifications are to be furnished by buyer not 
less than ten days before date of shipment. 

To be made in three approximately equal ship- 
ments of one carload each, commencing June 1, 
19 

Two dollars and eighty-five cents ($2.85) per 
hundred pounds, F.O.B., Chicago, III., net 30 days, 
with a discount of one-half of one per cent for 
payment within ten days from date of invoice. 
If any quantities are called for to be shipped in 
less than carload lots, these shall be shipped 
F.O.B., Akron, 0., and an extra of twenty-five 
cents ($ .25) per hundred pounds shall be added 
to the above price. 

Payment to be made in U. S. gold coin or its 
equivalent in U. S. currency. 

Each month’s shipment to be treated as a sep- 
arate and independent contract, but if buyer fails 
to fulfill terms of paj^ment under this contract, 
seller reserves the right to defer shipments or 
cancel this contract. 

Strikes, fires, accidents to machinery, or other 
contingencies beyond the control of the seller 
shall be considered a sufficient excuse for any 
delaj" in shipment traceable to such cause. , 
Accepted for buyer Accepted for seller 


Per 


Per 


Fig. 38. 
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fluctuations in demand or supply. The largest stocks, relative 
to volume of business done, are usually found in the lot repeti- 
tive industry, where unit parts and often complete articles 
are made up in comparatively large lots and carried in stock 
until the lot is nearly exhausted. 

In both the flow and lot repetitive types, however, the de- 
termination of the maximum and minimum stock limits, and 
consequent average stock and size of lot to purcliase or make, 
is an important executive function. These limits arc usually 
set by the chief storekeeper after consultation with tlie pur- 
chasing agent and manager or superinteiidc'nt, [iiid tiiey arc 
revised as market and other conditions change .-u!)st aiitiaUy. 
If an order was given by the financial excruti'/*; ui “r*''diicc 
inventory” it would mean a downward revision. o,f tliese iiiiiits. 

Affecting as it does the very heavy investment of working 
capital in materials, the correct determination of tiit'sc* limits 
is an important matter. Certain theoretical considerations 
affecting the decision wull be discussed first, then tlie practical 
considerations involved, wdiich are based in part on this theory. 
In a simple and conventionalized manner we may graphically 
represent the quantities of materials on hand at any time, as- 
suming that it is ordered in lots and issued at a uniform rate. 
Figure 39 illustrates the day-to-day variation in the ciiiantities 
of a particular item of stock under these simplified as- 
sumptions. 

If we ordered a lot of eight on the fifth day, tlie stock on 
hand 'would im.mediately rise from zero to eiglit (AB, .Figure} 
39A) and if used at the rate of two every fi\’e days would 
again fall to zero at C. Since irregularities in iWipply must 
be considered we do not want to completely empty the bins 
this way, and the ordering of a new lot must be timed so 
that normally "we wfill have a small reserve as at E still on 
hand wdien the new lot is received. Since time will be con- 
sumed in receiving the order, the actual minimum limit must 
be higher still, say at F, if it takes 5 days to receive an order. 
Tlie mini.mum is a sort of danger signal and its quantity should 
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be the normal time in days to receive an order, multiplied by 
the average quantity used per day, plus the amount carried 
as an emergency resen^e. 

A number of factors influence the setting of the maximum. 


A-Minimum Stock Limits 



Quantity 
to Order 
-6 


Minimum 



Fig. 39. 

DETERMINATION OF STOCK LIMITS. 


In Figure 39B the stock on hand is represented as in Figure 
39A, but on the assumptions (1) of an order every thirty 
days and (2) of an order every fifteen days. Evidently the 
total material ordered per month is the same in each case, but 
in case (1) the average investment (the average ordinate AB, 
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eight units) will be nearly twice as great as in (2), where 
the average ordinate is five units. If the stock was drawn 
to zero each ‘time the average stock would be twice as great 
in (2). There are a number of costs of a nature similar to 
this cost of interest on the investment, which may be grouped 
as carrying cost, and which increase approximately propor- 
tionally to the size of the order or maximum limit. Interest 
on investment, storage charges, insurance, rehandling charges, 
and depreciation and obsolescence (the risk of going out of 
date) are charges of this nature. 

On the other hand, every time an order is placed, there 
is a certain expense in the nature of preparation ('ost. The 
clerical cost of putting through the order or the expense of 
machine set-up if the goods are made in our own sliop is 
incurred whether the order is small or large. Of the same 
nature, because existing for the same reason, are the higher 
freight charges on less than carload shipments and the quantity 
discounts on large orders. This class of expenses is very high 
per unit on small orders, but as it is spread over larger and 
larger quantities, it tends to become relatively insignificant. 
It is opposite in character to the carrying charge. The cor- 
rect point to order, or size of lot to manufacture, may be 
obtained as the point at which the sum of the two is least. 
This point is susceptible of mathematical determination, but 
a simpler representation of the idea may be given by the curve 
showm in Figure 40, where A represents the carrying costs of 
fifty cents per unit of stock for interest, etc., uniformly increas- 
ing as the size of lot is increased, while the preparation cost 
of eight dollars falls off in a descending ratio as it is applied 
to an increasing size of lot, as shown by curve B. C is the 
sum of the ordinates of A and B for each size of lot, and the 
lowmst point in C, a lot of 4, would evidently be the correct 
size of lot. 

But while this curve represents excellently the theory by 
which size of lot would be determined, tliere are otiier inde- 
pendent variables so large that the executi\'e is iisinilly content 
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to forego actual computation and rely on a more approximate 
judgment, mentally balancing the same elements. 

Carrying charges and preparation costs act uniformly and 
oppositely. But market considerations swing now one way, 
now another. Large profits are sometimes made by speculative 
buying, but in the long run the wise policy is to buy for normal 
needs only and to avoid speculation in materials. In fact, in 
the highly speculative lines such as grain it is quite common 
for the manufacturer or miller to ^diedge” by selling futures 



Fig. 40. 

CUR\TE SHOWING QUANTITY TO ORDER. 


equal to the amount he buys, so that whether the price of 
flour, in sympathy with grain, goes up or down, he will neither 
gain nor lose on buying but will be sure of his manufacturing 
profit. Market conditions, however, normally affect buying 
policy" considerably. We buy from hand to mouth in periods 
of falling prices and endeavor in some measure at least to pro- 
tect ourselves in anticipation of expected raises in price. 

Other factors such as certainty of supply enter to compli- 
cate the problem at times. The year 1922 for business was 
one of recovery from a heavy slump. In addition to compli- 
cations due to coal mine and railroad strikes, many of the 
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basic manufacturers sucli as steel had been operating at only 
a small per cent of normal capacit\' and were unable promptly 
to expand tlieir crews to meet the expanding \a)lume of busi- 
ness. Careful study of and preparation for such emergencies 
is vital to continued and smooth operation, and to the avoid- 
ance of the high material costs and uncertain c|uality inci- 
dental to picking up small emergency lots of material from 
new sources, securing material by express shipments, and 
similar emergency expedients. 

Information as to Price Tendencies. — The purchasing 
agent will be interested, ectually with the financial man, in 
market and trade tendencies. Available as sources of in- 
formation on this point he will ha\'e the trade journals, his 
own personal impressions gained from contacts with other 
companies, the records and reports compiled for and used by 
other company executi\'es. the financial reports issued by 
agencies sucli as Dun and Bradstreet, and the Harvard, Brook- 
mire, and Babson market reports. 

Standardization. — A field in which the purcliasing depart- 
ment may often effect substantial econoinies is in tiie 
standardization and budgeting of purcluises. Tims stationery 
and forms may be gone over, useless forms eliminated, ex- 
travagances in multicolor printing, ruling, paper stock, cuts, 
etc., eliminated, and departments persuaded to purchase in 
larger quantities and at regular inter\ads. Oftem a quarterly 
estimate of needs is made by each department and fixed as a 
budget, furnishing the purchasing department with the oppor- 
tunity to plan in advance and to combine purchases, and the 
financial department with an estimate of departmental 
expenditures. Some years ago the Pennsylvania Railroad, 
through its engineering department, worked out a complete 
set of standard specifications for track, hardware, and all 
other materials customarily used on tins road. The Society 
of Automotive Engineers has effected heavy economies for 
the automobile trade by reducing sizes of bolts, studs, nuts, 
carburetors and other accessory connections and many other 
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parts and dimensions to standards which have been general^ 
adopted by automobile manufacturers. 

One of the recent developments in the field of purchasing 
is cooperative purchasing, by which a group of retail stores, 
or the members of an association of manufacturers in the 
same trade, pool their purchases through a central purchas- 
ing bureau, securing the advantage of quantity buying and 
carload shipments. 

Traffic. — On account of the complicated rulings as to classi- 
fication and tariffs on freight shipments, a considerable saving 
may often be effected by a man versed in tariff regulations, 
through correct description of goods to secure the most favor- 
able classification, proper packing to conform to classification 
rules, taking advantage of commodity rates, and routing of 
shipments for most expeditious delivery. The traffic man 
also aids in tracing delayed shipments, brings pressure to 
bear to secure prompt delivery, checks for correctness of 
charges and handles freight claims. This service is performed 
both for outgoing and incoming freight. The traffic manager 
may report to the general manager, or, according to whether 
out freight or in freight is the more important, to the sales 
or the purchasing department. 

Receiving. — The routine and general organization of this 
department have already been described in Chapter IV. The 
department is usually a small one, equipped to unpack, count, 
and record incoming shipments, reporting receipts, in dupli- 
cate, to the stores and purchasing department. Closely 
related physically to the receiving department is the vendor’s 
inspection department. This department is equipped with 
specifications covering all inspected purchased materials, and 
with gages and physical and chemical laboratory equipment 
necessary for determining conformity to specifications. If 
possible it passes on material before payment. Where flaws 
develop afterward, in the process of manufacture (as in the 
case of castings with blowholes, etc.) there should be an 
agreement by which the defective parts are periodically sur- 
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veyed jointly by a representative of the vendor and of the 
inspection department, and credit given or the parts replaced. 
It may be necessary to mark rejected parts to prevent an 
attempt by a dishonest vendor to get them past the inspector 
on a second shipment. In general, the purchasing and re- 
ceiving of material require especial safeguards against the 
possibility of various forms of dishonest dealing. 


REFERENCES 
Rindsfoos, C. S., Purcha.smg. 

Dinsmorb, J. C., Purchasmg Principles and Practise. 



CHAPTER X 
STORES 

The work of the stores department naturally divides itself 
into two parts: first, the accounting for and control of quan- 
tities, usually performed by a stock records division; second, 
the actual physical handling of the materials, receiving, 
counting, locating them, and delivering them on requisition 
as needed. Because of the very intimate relation between 
stock records and production control, the stock record depart- 
ment is often located in the planning or production depart- 
ment, reporting either to the chief storekeeper or to the head 
of the planning department for orders. Frequently the 
physical storage is divided as between raw materials or stores, 
and finished parts or stock. This distinction is by no means 
rigidly made, however. 

Accounting for materials involves some form of record of 
receipts and disbursements, of w^ich the most typical is the 
balance of stores record or perpetual inventory. Various 
purposes may be served by such a record. Its amount, 
'^balance on hand,” gives a figure by wdiich the total stock on 
hand of any article or of all articles in stores may be ascer- 
tained, for making up financial statements, for proof of loss 
in case of fire, for fixing responsibility in case of fraud or 
theft, and for making production plans and promises to 
customers. Varying with the purposes for which it is in- 
tended, the stock record ranges from a simple in-and-out 
record of quantities to elaborately detailed forms. 

Typical Stock Records. — A very simple type of record is 
that kept by a large steel jobber, who carried in a loose leaf 
ledger a sheet for every item of stock carried. The heading 
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of this sheet contained the description, symbol, and location 
in the store room, of the article. As the item was drawn from 
or added to stock, the amount only wais added or subtracted 
from the current balance, and a new balance on hand shown. 
A date stamp was entered in the column inonthly, making 
possible a rough check-up on any particular transaction, or a 
c'luick summary of volume of sales. E\'idently the only means 
of locating errors in this record would be by piiysieai in- 
\’entory, and the record would in other ways be inadequate for 
most situations, but in handling numerous small witlidrawals, 


Name of Fart ^When quantity falls to Part Symbol- 


Place order for Location in store- 

.Unit(each lbs. dozens) .... — 


ORDERED 

ON HAND 

REMARKS 

Date 

Order 

Quan- 

Date 

Order 

Auit. 

Auit. 

BaJauct 



No. 

tity 


No. 

Kee'd 

Issued 

uii haad 



Fig. 4L 

STOCK RECORD. 


with adequate reserves always on hand, and in working with 
an item issued in definite units, not very liable to confusion 
or tempting to theft, this record would perhaps answer ail 
purposes. 

A more usual type of record is shown above in Figure 41. 

The* part symbol wdll usually be placed in the upper left 
hand corner, as it is the handle by which the card is located 
in the files. As material is ordered it will be noted in the 
^‘ordered'' column. As it is received, the appropriate order 
number wdil be crossed out and the date, order number, 
amount received, and balance on hand entered in tlie '‘on 
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hand” column. Similarly issues of material will be entered 
and subtracted from the balance on hand. The “remarks” 
column will be used for noting stock to be reserved for special 
orders, or for any miscellaneous notes not otherwise provided 
for. 

Where it is frequently necessary to reserve stock for use on 
special orders, it becomes desirable to use a form specially 


Description When quantity falls to^ 


Symbol 

Location 

1 

Place order for j 

b 


.Unit. 


1 1 Ordered 

~ 

2 On Hand 

3 Apportioned 

j 4 Available | 

Data 

Order No. 

Quantity 

Total on 

Order 

Unit 

Cost 

Data 

Order 

Number 

Quantity 

Received 

Quantity 

Issued 

Balance 
on hand 

t3 

S’ 

Order 

Number 

Quantity 

Apportioned 

Quantity 

Filled 

Total on 

Order 

§ 

S’ 

Quantity 

Total 

F 




□ 





n 


j 

□ 




□ 

.. 


□ 



— T — 

'■"-r-'l i 1 — nrn ^ r 

nr 





To cheek arithmetical correctness of entry, columns 1 2 should equal 3HS4 


Fig. 42. 

STOCK RECORD. 


providing for this entry and for showing the balance available 
for new orders as well as the balance on hand. The extra 
work of this apportionment is not needed if the stocks usually 
carried are large relatively to the size of the usual with- 
drawal, as in this case the maximum and minimum stock 
units are usually a sufficient protection against exhaustion 
of stock. 

In the lot repetitive industry, however, and in many other 
cases, we frequently find that only enough of a suijply of 
unit parts or raw material of one pattern is carried to fill 
one or two orders, and if stock if not reserved under these 
conditions and orders for additional supplies placed promptly 
upon receipt of the customer's order, stock might not be avail- 
able for any particular order, having been used up on other 
orders. Figure 42 shows a form suitable for this purpose. 
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As a purchase order is placed for the material, it would be 
entered under section (1)^ “Ordered/^ giving date, purchase 
order number, amount, and by addition to previous total, the 
total number on order. It would also be entered under sec- 
tion (4) , Available,” since under norma! conditions the stock 
limits would provide a sufficient reserve so that the purchase 
would actually be received before supplies in hand were 
exhausted. The amount ^hivailable” under this interpreta- 
tion would of course be subject to certain reservations, easily 
ascertained, however, by glancing at the ^hjrdered” section. 

As the goods were received, they would be subtracted from 
the ^^ordered” column, (1), and added under the proper head- 
ing to the '‘'on hand” column, 1 2). Provision is made in tliis 
form for a unit price column, which makes it possible for the 
stores clerk eoiweniently to price requisitions for the cost 
department. Wliene\’er the price of an item changes, a memo- 
randum entry would be made in tiiis column, on tiie basis of 
information furnished the stock record clerk by the pur- 
('liasirig or cost department. 

A^’lien an order is received from tlie customer, tlie bill of 
materials is usually checked by tlie stores department 
immediately after leaving the engineering department. Tlie 
clerk would at this point enter under section (3), “Appor- 
tioned,” date, quantity, order number, and total on order, 
also subtracting tlie amount from section (4), “Available.” 
If this entry reduced tlie available below the minimimi 

specified under “when quantity falls to ” in the heading 

of the sheet, a purchase or manufacturing requisition would 
immediately be made out and sent to tlie proper department. 
The amount would be entered under section (1) and i4) as 
describekl. 

When the apportioned order was filled, it would be sub- 
tracted from the “on hand” and “apportioned” column. 

The record is self-checking for arithmetical errors, since 
if it is in balance, the sum of the balances in sections (1) 
and (2) will ahva^^s equal the corresponding sum of sections 
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(3) and (4). Instead of using one line clear across the page 
to an entry, each column may be carried down independently, 
the date and order number serving to identify the entry. 
These records may be kept either on cards in an index, or 
preferably on sheets in a loose leaf locked binder, since in 
the latter case they may be removed when filled or obsolete, 
but are not easily borrowed by persons who forget to return 
them. Additional clearness is gained by entering receipts 
in red, issues in black, and by drawing a vertical check line 
opposite each item as filled, so that all closed transactions are 
indicated. 

Bin Tags. — In a factory where the stocks are large and 
varied, representing an investment of considerable impor- 
tance, and where it is important to be sure always of having 
an accurate and certain record of materials on hand with a 
minimum of investment, additional accuracy ma}^ be obtained 
by tlie use of clieck records in the store room. One form of 
check record is the bin tag, one of which is placed in a tin 
holder at each bin or for each item of stock. Tlie tag head- 
ings pro\dde for a simple in-and-out entry, witli dates, 
quantities, and if needed, order numbers of the receipt or 
withdrawal, a balance on hand being always carried down. 
The bin tag presents several advantages where the increased 
accuracy is worth the cost. It provides an automatic check 
on stock records. At periodic intervals (say, when the tag 
is filled wdth entries or wdien the stock is practically ex- 
hausted) the tag would be sent to the stock record depart- 
ment. After reconciling it (after the fashion of reconciling a 
bank statement with a checking account) for entries which 
had cleared through one record and not through the other, 
the balances on tag and stock record should agree. " If they 
do not, a count and correction can be made. The bin tag 
system also cultivates a feeling of responsibility and careful 
habits on the part of the stock men, since it is easy to check 
a man’s work by comparing physical count with the tag 
balance. The bin tag is also an aid in inventorying. 
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Double-Bin System. — A variant of the usual system of 
having one bin for each item is the double bin system, in 
which a pair of bins is used for each item. The bins are 
alternateh’ used for receipts and issues, aii issues being made 
from one bin, and receipts being entered in the second, until 
the first bin is exliausted, when it becomes the issuing bin. 
A tag is kept for each bin, and forwarded to the stock record 
desk for check wit!) the books at tlie change-over. This 
system also insures using up stock in each bin completely, 
prcA'enting an accumulation of old stock in the bottom of the 
bin, to tarnish, rust, becaune dusty, or otherwise deteriorate 
with age and liandling. Tins plan is of only limited applica- 
tion, howe\xr, l:)eca.use of the space and equipment required. 

Issuing Stores. — Tlic raetiiod of issue of materials to the 
v’orkman is of practical im{:)orta.nce. In cratain cases the 
most eccniornicail metliod is to allow specaiied v/orkmen, or 
a group of workmen, to help tJ!emsei\*es. Cheap Ijiilk supplies 
and matcria,ls would probably be liandled in this fashion, 
super\’isi()n being relied upon to pre\'cnt waste, and replenish- 
ment being eitlicr a,ccording to regular seliedule. proportionate' 
to the production orders sent to tl'ie factory, or by inspection, 
or b}" some system of pfiysicai stock limits. For example, a 
reser^'e bin may be filled or a sack of the material tied up 
and kept in tiic bottom of the bin. An order is placed when 
the regular supply is used up and the reserve bin is drawn on 
until the new stock is received. The method of issue in the 
case of a piano factory wtis as follows: (1) Lumber was 
bought on schedule, so many hundred feet in the various 
sizes and lengths for each lot of pianos, due aiiowance being 
made for waste and rejections. For the first process, all of 
this lumber passed through the hands of an experienced 
sawyer, who cut the parts to length in the rough, according 
to a bill of materials, and sent the parts to the various 
departments for fiirtlier finishing. Detailed in-and-out 
requisitions and records would have been a w'aste of money 
here. 
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A second method of issuing materials is used in the 
repetitive industry or where the same standard bill of 
materials is regularly called for. In an automobile motor 
factory, the storeroom employed one or two men whose duty 
it was to make up “pan lists’" — lists of unit parts required 
by the assembly line for the assembly of say seventy-five of 
a particular type of motor. These lists were furnished the 
morning of the day before assembly and were regularly ready 
the evening before assembly. The next morning the assembly 
material man got the pans, signing the list as a receipt, and 
distributed the made-up lots to the various stations on the 
assembly line. Similar plans of supplying parts without 
special requisition but in accordance with a schedule made up 
to correspond with the production schedule would be very 
generally found in flow repetitive industries. 

Where demands for material are irregular and varied, re- 
course is usually had to a requisition presented to the stock 
man and filled by him after presentation. This requisition 
is signed by the recipient of the material, and clears through 
the stock record for entry of the transaction, and through the 
cost record for entry of job material costs. It may be made 
out by the workman or foreman as he needs material. In 
order to prevent waste the stock record clerk is sometimes 
provided with a check list or bill of material showing the 
amount of stock permissible to use for each item. As filled 
requisitions are noted against this list, and when the author- 
ized amount has been withdrawn, special explanations and 
permission are necessary for further withdrawals. It is not 
in general a good plan, however, for workmen or even fore- 
men to withdraw material as desired for irregular demands. 
Aside from the possibility of peculations with valuable 
material such as brass, hardware, etc., there is invariably a 
tendency to waste, drawing a little too much “to be sure I 
have enough to finish the job.” The small surplus seldom 
finds its way back to stock, and is usually thrown away or 
wasted. 
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Where a planning department is used to control production, 
this department may also well control the requisitioning of 
material, the requisitions, along with the time cards and other 
working papers for the order, being written up in advance 
and put in a file by order number, and being drawn from 
the file and sent out as needed. Under this system tiie requi- 
sition may be gi\’en to a move material man, who draws the 
item from stock and deli\*ers it to tlie proper machine before 
the time card or work order is given to the man starting the 
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MATERIAL REQUISITION. 


job. These requisitions then clear through the stock record 
and job cost sheet in the usual way. 

Figure 43 indicates the form of a typical material 
requisition. 

Using one of the described systems of checking the stock 
records and with a 'well trained crew of stock men, it is pos- 
sible to secure very accurate records without special periodical 
iiiventor\q but under usual systems and even under this 
system, there are so many chances for inaccuracies in. count, 
withdrawal without record and other errors to creep in that 
custom wisely decrees a periodical complete inventor}" and 
physical count of all materials on hand. 
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The usual method of doing this is the annual or semi-annual 
inventory, taken usually at the close of a fiscal period as a 
basis for a correct financial statement. 

Taking Inventory. — Simple though it is in theory, the 
taking of a good inventory in practice requires careful organ- 
ization and a trained crew. Where a complete order cost and 
stock record system is in effect the inventor>" of work in process 
is obtained rather simpty by totaling the expenditures on the 
job cost sheets as of a certain date. Where continuous cost 
records are not compiled the much more difficult and inaccu- 
rate method of estimating stages of completion must be used. 
The shop will usually be divided into sections and a crew 
(usually including the foreman of each section) will be selected 
and trained in advance. Numbered duplicate tags will be 
made out and blocks of tags assigned to the captains of the 
crews. On the day or days (sometimes two weeks are re- 
quired) of the inventory the plant will be shut down and all 
but the inventory crew, office help, janitors, etc., temporarily 
laid off. A crew inventorying work in process for a certain 
section will be divided into two groups, one group taking the 
inventory, counting each lot of material at the machines, on 
the floor, shelves, etc., of the section, entering the count on 
the tag and attaching the tag to the lot. They will also esti- 
mate and enter the value of the work or the percentage of 
completion. The second crew then follows the first, checking 
the count, seeing that no items have been overlooked, and 
detaching one half of the tag, the other remaining attached 
to the work for later checking if needed. 

A similar procedure will be follow^ed in the storeroom 
except that there is no need here for estimate of completion 
or cost. The collected tags will now be sorted into numerical 
order to make sure no tags have been overlooked, and as fast 
as each crew accounts for its block of numbers it will be 
dismissed. 

The tags will now be checked with the stock records, the 
date and word ^finventory” usually being stamped opposite 
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the correct balance in the '‘on hand” column. Usually some 
discrepancies and overlooked items will be discovered in this 
process. Prices will now be extended and checked, the cards 
arranged by classes of materials, and the totals for the 
financial inventory figures drawn off. 

A yevy simple and expeditious method of taking inventory 
without interruption of operations is possible where bin tags 
are kept and stock records are in good order. Two or three 
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INVENTORY C.\RD. 

weeks before the official date of inventoiy, blocks of num- 
bered duplicate tags, as previously described, are distributed 
to tlie various stock record clerks. The headings of these 
tiigs axe then filled out from the stock records, with name, 
description, symbol, and location of the item, one tag for each 
item open on the books. These tags will next be matched 
up with tlie various bins and slipped into the bin tag holders 
with the bin tags. If there are any iioaeeoiinted tags, or 
bins for which tliere are no tags, the discrepancy will be 
checked up and the stock record clerk notified. Tlie inven- 
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tory tag (Figure 44) is provided with spaces for several entries* 
As opportunity presents, the stock men count the articles in 
one bin after another, entering the total on the bin tag with 
date. Subsequent issues or receipts will now be entered as 
made, without interrupting the regular operation of the store- 
room. On the day of the inventory, the entire clerical force 
of the stock record department, with additional help if 
needed, and with proper preliminary drill and organization, 
comes into the storeroom and ^'pulls’’ the tags. A first man 
transfers the inventory count and subsequent entries from 
the bin tag to both copies of the inventory tag. A second 
man checks the correctness of the transfer and detaches one 
half the inventory tag. The tags are now sorted numerically 
and checked through the records as before described, then sent 
to the accounting department for extension and totaling. 

Pricing. — If the order cost system is used for ascertaining 
manufacturing costs it is necessai^^ to price the material 
called for on each requisition. Pricing is necessary also when 
inventorying, since there are frequent fluctuations in market, 
and since different lots of the same material may be bought 
at different prices. Sometimes the information as to material 
prices is kept in the cost department, and only the quantity 
issued is entered on the requisition by the stores department, 
the requisition being priced and extended by the cost depart- 
ment. Some labor is saved, however, by furnishing the stock 
record clerk with the prices and allowing him to enter the 
unit price at the time the requisition clears through the stock 
record. This requisition is then extended for total cost in 
the cost department, and posted to the cost sheets. A con- 
trolling inventory giving the money value of the materials 
on hand, by broad classes, is often kept, and where this is 
the case the priced and extended requisitions and receiving 
slips will be totaled by classes and entered in this controlling 
inventory. 

Sound accounting practice dictates that for inventory pur- 
poses materials shall be priced at “cost or market, whichever 
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is lower/^ the theory being that profits are not to be antici- 
pated, but losses are. While the records will therefore be 
adjusted for inventory on this basis, for entry to cost sheets 
the material is usualty priced out at cost unless there have 
been very heavy changes in market prices. This practice 
greatly simplifies the accounting, since with a proper plan 
of pricing, issued materials will go out at the same price as 
when received, keeping the financiai inventor}’' in numerical 
balance. 

Where prices fluctuate there are se^’cra! plans of pricing 
at cost. One of these is to price out each lot at its own cost, 
using up the lots in order. Tims if ten are received at ten 
cents each, tlien twenty at. twelw cents and an issue of fifteen 
is made, ten of the fifteen would be priced at. tea'll cents, the 
remaining fi\'e at tweh'e cents. A second accurate method is 
the use of the running a^Trage cost. Suppose ten received at 
ten cents, and five issued, leaving five on hand, tlien ten more 
received at thirteen cents. Tliere will now be fifteen in stock, 
at a total cost of 5 )< .10 ~ .50, + 10 X 13 = 1.30, or 1.80, a 
unit cost of 12 cents each. Issues will be made at this price 
until a new lot is receiA'ed, when a new average price will be 
computed. 

A special problem of stock recording is presented where 
‘‘'crop ends’’ cut off from full size steel angles, etc., and various 
other kinds of remnants are to be accounted for. Where the 
practice will not seriously affect customer’s cost and the piece 
is not over a certain size, it is sometimes the practice to 
charge the order and credit stock with the full length. The 
stock cutter then holds the odd length until an opportunity 
occurs Jor its use, when it is used up without record. Some- 
times a special record is kept of odd pieces, which is used by 
the engineering department in working in these pieces where 
possible. 

Handling Wastes. — While partly outside the province of 
regular stock record work, the handling of usable and salable 
wastes presents a problem in material handling. Brass turn- 
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ings, steel turnings and trimmings, leather, rubber and cloth 
remnants, copper wire, waste paper, oil extracted from oily 
waste, from machinery, etc., type metal, packing lumber and 
containers, and a wide variety of wastes are constantly 
accumulating. In the very small plant it ma}" not pay to 
salvage these, but in the larger plant it is profitable to pro- 
vide separate receptacles for the various kinds of metal turn- 
ings, or magnetic separators, waste baskets and containers, 
oil filters and centrifugal oil collectors to remo^'e the oil from 
metal turnings, and other similar devices for collecting, 
grading and reclaiming these waste products. The material 
so reclaimed will properly be entered as a credit to the 
appropriate materials account, at its reclaimed value. 

Counting. — Turning next to the physical handling of stores, 
we pass logically to the process of counting. If material is 
counted by the inspector the stores department will usually 
accept his count, but in issuing materials and in much miscel- 
laneous receiving, a good deal of time is spent in counting, at 
best rather an inaccurate process when humanly performed. 
Counting scales and other mechanical methods are therefore 
frequently used. In the counting or ratio scale a certain num- 
ber of the articles to be counted are put in the scale pan and 
used instead of a counterpoise, being moved along the scale 
beam until a balance is obtained, when the count can be read 
off directly on the beam. Another method both of counting 
small articles and preserving them during handling is to place 
them as made or inspected in trays having, for example, one 
hundred compartments, or in packages of a uniform size. 

In certain cases it is only these unbroken packages which 
are recorded by the storeroom. Thus in many of the large 
mail order and wholesale houses only bulk packages are in- 
ventoried. As a department stockkeeper exhausts the supply 
in the bin, a new^ package is ordered and charged out of stock. 
Withdrawals of the units are not recorded. This is, of 
course, a looser method and might lead to waste in many 
cases, but has been found profitable here because of the very 
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small value of the average item which would have to be 
recorded. Other methods of preventiug theft or waste are 
resorted to, to supplement the stores record. 

Symbolization. — A second problem in tiie pliysical handling 
of stores is that of identification and symbolization. Names 
are used loosel^^ and inaccurately, and the description is often 
incomplete. Thus a foreman wlio used only one kind of bar 
stock would be apt to order sa}^ ten feet of bar, which ob\d- 
Gusly might mean any one of fifty kinds, sizes, grades, and 
shapes of bar. Some system of positive brief identification 
becomes necessary. One system is that of simple consecutive 
numbering without any attempt at classification. This is 
probably the commonest system of cataloging the various 
complete products of the company, thus pattern or model 
No. 1, 2, 3, etc. Where articles divide themselves into classes 
or groups, liowever, tlie system is made miicli easier and 
clearer to remember, use, and. expand if some systematic plan 
of classification is adopted. The Dewey decimal system in use 
for classifying books for libraries is a good illustration of 
such a systematic classification. Three digits are used, fol- 
lowed by a decimal point and as many additional digits as 
are necessary leombined also witli a letter for tlie author’s 
name). Tlie first digit indicates the place of the book in a 
primary classification of the fields of human knowledge such 
as dictionaries and encyclopedias, social sciences, natural 
sciences, fine and applied arts, fiction and other groups. 
Thus 600 indicates the applied physical sciences. The second 
digit indicates a sub-class, as 20 for mechanical engineering, 
and so on, each digit representing a subdivision until the 
individual book or item is reached. This system is much 
used in the classification of accounts, the first 100 , for ex- 
ample, being reserved for general administrative expenses, 
the second hundred for sales expenses, the third hundred, shop) 
expenses, etc., with say the tenth hundred and upward for 
customers’ orders. (See Figure 56, Ciiapter XIV, ) 

If letters are used instead of digits we have the Mnemonic 
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System. This has the advantage that the letter may be made 
to suggest the class, and that with some twenty-two letters 
(ij 0 , q, and u are omitted because likel}^ to be confused with 
other letters) more members may be, included in a class than 
with the ten digits in the decimal system. Thus if we take the 
arbitrary pattern number of a compjete artic!^ ^uph as a lathe 
as a basis, we might have for latlife number 21, 21C, the 
carriage group, 2lCA, the apron, 21CT, the tool holder, 21CTP, 
the tool post, and if more than one pattern of tool post 
were used, the various patterns could be called 21CTP1, 
21CTP2, etc. Care must be used not to carry the system 
out to its logical extreme when this involves a very lengthy 
cumbersome symbol, and frequently a combination of letters 
and numbers may be used which is sufficiently flexible to be 
expanded to identify new classes, and at the same time is 
specific and reasonably brief. Formidable as these symbols 
appear at first, the various sections of the classification soon 
become familiar to the men who use them and such a symbol 
as 2LTA1, the symbol for an automatic turret lathe, class 
two, machine No. 1, instantly brings up the words, as would 
shorthand, to the mind of the man using the symbol. 

In addition to the classification of stores there are neces- 
sary in the factory sei^eral other series and classifications 
which may be mentioned at this point. The classification of 
accounts has been referred to. Machines, tools and work 
places must also be identified. Some system must be used 
for quickly indicating a specific location in the factory — ' 
usually done by lettering aisles A, B, C, etc., one way and 
numbering them the other, and by lettering or numbering 
floors and buildings. Employees are also identified by check 
number — frequently on the order of the decimal system, the 
first two digits representing the department number, the last 
two or three the man^s number. 

Locating Stores. — Closely related to the question of identi- 
fication of the item by some s^^stematic classification, is the 
question of locating it in stores so that it may be quickly 


STORES 


I 


163 


found. Two general systems are used here. Where the parts 
all pertain to one general assembled product or for other 
reasons are usually carried in about the same relative quan- 
tities from one season to another, they are usually located in 
the storeroom by a classification. Thus a section may be 
reserved for the lathe carriage parts, and all the various pat- 
terns of the respective unit parts, brought together in similar 
groups. Or a section is given over to bolts, and the bins are 
arranged in order, first by type, next by diameter, next by 
length, etc., of bolt. 

Where stocks fluctuate widely, however, this system would 
tic up a good deal of space, since a part at one season might 
be heavily stocked and at another not at all. Here it is usual 
to number the bins in the storeroom and assign new items to 
an3" con^’enient bin, locating an item by cross reference to a 
location number carried on the stock record sheet, or in a 
special part index file. 

Some additional points maV'^ be noted as to the physical 
care of stores. Appropriate racks and shelving must be pro- 
vided. Unit slieh'ing of wood or steel is largely used, so laid 
out that large compa,rtments, say three by tliree feet by two 
and one-lialf feet deep, may be siu'cessively subdivided by 
inserting standard partitions to any desired size of compart- 
ment or drawer. With this sA^stem the stockroom space may 
easih^ be remodeled when desired. 

Neatness should be xery rigidU enforced. Where open 
spaces are needed for piling, aisles should be marked off with 
paint, and all aisle spaces rec|uired to be kept dear. Neatness 
in the storeroom is the mother of accuracy, and contributes 
generaUy to the morale of the stock men, who usually are 
not high paid men. 

A first requisite of accurate storekeeping is that the store- 
room be kept locked against all comers except general 
executives wiio may be relied upon not to touch the stores, 
and that nobod}" but stockkeepers be allowed to handle 
material. Generally it is best as far as possible to assign one 
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stockman a section for which he is responsible, all receipts 
and withdrawals being handled directly by him or under his 
personal supervision. 

The same divisional plan of organization is in most cases 
best adapted to the record work. One clerk should handle 
one group of books or cards exclusively, making all in and 
out entries. Then he can be held responsible for the neatness 
and accuracy of the record, and will come to have an intelli- 
gent knowledge of the items he controls. 

REFERENCES 

Farquhar, Factory Siorekeeping. 

Cartmell, N. M., Stores and Material Control, 

Thompson, G. B., Scientific Managemeyit. 


CHAPTER XI 


PLANNING 

In Chapter III manufacturing was classified as of special 
order, lot repetitive, and flow repetitive types. From the 
standpoint of the movement of material through the factory 
we may reduce tliis classification to two types. In the case 
of the special order and lot repetiti’ce industries material 
moves from process to process in intermittent lots, and there 
may be wide differences in the order of flow of su(a*essi\'e lots, 
from one proc-ess to another. One lot may move fi'om tlie 
foundry to a latlie in the n;ia{'‘liine sliop, next to a drill press, 
next to a milling routdiine, next to a^s(‘nlbly. Aiioliwi' may re- 
quire additional proca'sses, may omit ceHadn processes, may 
m()\'e to the rnacliines in a different order. 

In tlie caso of tlie How rcp(:*titi\'e type of iiianufacturing we 
find that instead of mot'ing in intermittent lots, rnaterird 
flows in :i steady stream. Tlie volume of this stream may 
increase or diminish or suffer occasional interruptions, but 
each process is related to the next in a definite order and 
ratio. 

Manufacturing Lots. — The problem of controlling this floAV 
of materials involves several elements. It is desirable in tlie 
first place, although not invariably essential, to be able to 
identify the material in its progress through tlie factory, so 
that we can tell what portion of the raw material arrives in 
the form of finished goods, and what proportion as waste, 
also what tlie cost of the labor and material expended on tlie 
order amounts to. The usual method of identification of the 
order is to give it a lot or shop order number. This lot num- 

105 


166 ' FACTORY MANAGEMENT 

ber is shown on a tag attached to the goods which travels 
through the shop with the goods, and which makes it possible 
at once to identify any lot of material which has been mis- 
placed. (See Figure 25, Chapter V.) Frequently two or three 
lots of the same article are in different stages of manufacture 
for different customers, or they may superficially be identical 
but actually be different (as in the case of rights and lefts). 
The lot number then prevents confusion. It is also convenient 
in collecting the costs of manufacture. As new material or 
labor are expended, the requisition or time card is marked with 
the job or lot number. At the time the job is started a cost 
sheet is made out and filed by the lot number, and as the filled 
requisitions and time cards are received the costs are extended 
and collected under the proper lot numbers on the respective 
cost sheets, being thus conveniently totaled at the completion 
of the job. This order or lot number system is in very gen- 
eral use with the intermittent flow type of manufacture. It 
is sometimes also used in the continuous flow type, numbered 
lots of the material being passed successively through the 
various process, the identity of each being preserved to the 
end. This greatly facilitates identification and check up of 
loss in process, but as it involves additional accounting is 
usually abandoned in favor of the simpler plan of allowing 
material to flow through in an uninterrupted stream. Loss 
of material in process could be obtained in this second plan 
by inventorying, the equation being: 

(Total raw material issued to the process) 

Plus (Amount in process at previous inventory) 

Minus (total material delivered as finished product) 
Minus (amount in process this inventory) 

Equals (loss of material in process for the period) 

The inventory of material in process would be taken by 
actual weighing or counting of the amounts in the various 
stages, making proper allowance for normal reduction of 
weight in machining, etc. 
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Moving Material. — In addition to this problem of control, 
that of identifying the material in a lot, a second problem 
arises in the movement of material from machine to machine. 
Material does not move itself. In the flow repetitive indust r}" 
it is sufficient to start the right amount of material at the 
first process, and the men at subsequent processes will know 
what to do without special orders. But in the interrupted 
flow types directions must be issued, either to the workmen 
or to a special move material gang, for the movement of eacli 
lot to the next operation at the completion of each operation. 
This may be provided for, by showing on the tag attached to 
the lot the successive machines to wliicli it is to be moved. 
(See stub tag, Chapter Y, Fig;ure 22.) Instead of depending on 
the instructions gi\'en on the tag attaclied to tlie job, and on 
the orders of eacli local foreman in whose department tlie 
job happened to be, for its movement to the next operation, 
its movement may be controlled b\' another pi:iri, tliat of 
movement b\* a special ‘hno\"e materials" department wliieh 
acts on orders from the planning department. Using tliis 
system a, move card would be prepared v^'lijeli., like tfie stub 
tag attacdied to the work in otlier systems, slmws in sequence 
tlie various iiiachines at which work is to be done*. But this 
card is not attaclied to tlie jol), but held in tlie planning 
office and sent out as an order to move the Avork when each 
operation is eomj,)leted. It would be sent out wit!:] the requi- 
sition on stores, as an order to move to the first operation. 
The move man v'ould return it, signed by tlie foreman re- 
ceiving the material, and it Avonid be held in the office till 
again needed to moA’e the materia! to the next job. 

Machine Scheduling. — A third problem is that of regu- 
lating and controlling tlie program of each macliine or pro- 
ducing group. In the floAv repetitive type this control is nearly 
automatic, since the whole factory may iiere be considered 
as a single producing unit. The only problem here, granting 
proper supply of raAA" materials, is to keep the various stages 
of the process in step with eacli otlier to prevent an accumu- 
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iation at one department due to lagging^ and a shortage at 
the next. 

But in the intermittent flow types the work does not come 
automatically to the machine. There, instead of flowing in 
one steady stream, the current of work in process is broken 
up into numerous small streams, which are checked here, 
converge there, separate, and are liable to all sorts of eddies 
and cross currents. Today there may be a congestion of 
work at the lathes; a month hence nothing for them and a 
congestion somewhere else. It is, therefore, a great advan- 
tage in the interrupted flow type to be able to lay the work 
out in advance, so that it may be distributed as evenly as 
possible between possible alternative processes, so that if 
necessary, one order may be started a little early to get it 
past a prospective jam at some process, or so that night work 
may be arranged for before the trouble comes instead of after, 
or part of the work at the crowded process be sent outside 
for completion, or additional equipment secured, or other 
similar steps taken. By planning in advance we can always 
arrange to have a next job ready for the man before the com- 
pletion of the job now in work, avoiding a very prolific source 
of loss in poorly run factories, the time wasted in idleness 
or “make-work’’ while the foreman is trying to think what 
shall be done next. 

The Schedule. — The process of production control necessary 
to meet these needs involves four steps. First a program 
or schedule must be prepared. This involves bringing be- 
fore the executive who is to decide on the program, the 
necessary information, first as to the jobs to be completed, 
date of completion, and amount or hours of work to be done 
at each process, and second as to available capacity, con- 
sidering the jobs already scheduled to the various machines. 
The decision of the planning executive (who ma}^ be called 
production manager, schedule clerk, etc.) is embodied in a 
schedule or program. This schedule may be simply a list 
of the jobs to be completed during a given period, say a week 
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or montli, with the order of completion, or it may invol\’e 
laying out on a planning board of the time for the perform- 
ance of eacl'i of tlie specific operations ahead of every machine 
in the shop for the period. 

Dispatching, — The second step in production control is 
dupatcJiing, As the time comes to start the \airioiis opera- 
tions shown in the schedule, orders must lic‘ issiic-d for tlieir 
performance. This may be done by giving copies of the 
moiitlily schedule to the foremen, wlio are alhjwed to plan 
in tlieir own way so long as tlicy meet tlie scdierliilc. In the 
more elaborate planning board systems the \^aTrkrnan comes 
to t^lie planning department window with tie? inst.riictioii card 
for tlic job he has finished, and a routine clerk — the dispatch 
clerk — goes to the macliine pocket, representing tlie rnants 
machine on the planning board and takes off and gi\’es tn the 
man tlu? job next in order in tlie macliine sciiediile. 

Progress Record. — Upon tlie coniplet.ion of t.he operation 
called for, a. tliird step becomes desirable in many cases — 
the keeping of a progress record whicii will show ti:ie amount 
of work done to date on tlie job. 

Follow-up. — Fincdly, for those jo!)s whicli run into trouble, 
are delayed, lost, or otherwise misliandlcd, some sort of 
material tracing or folloir-iep becomes necessary. ]\Ien are, 
therefore, assigned wiio gi^'e tlieir attention to certain groups 
of shop orders, checking them up by means of the progress 
record and taking any steps necessary to move them smoothly 
through to completion. 

Scheduling Procedure. — The first, step in scheduling — the 
making of general plans in advance of production — has already 
been referred to in the chapter on selling. Tiie general plans 
for the* season’s output w’ill usually be made witli reference to a 
sales estimate sluwving the expected volume of business for the 
period. There remains the problem of detailed day-to-day 
control of production, since only in simple cas(‘s is it possible 
to translate tlie general sclieduie of the sales estimate into a 
day-to-day program. Usually the sales estimate schedule is 
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used only to guide the making of the necessary advance 
preparation — buildings and equipment, material, contracts, 
and financing. The actual working schedule is made on the 
basis of orders received from day to day. 

The Use of Assembly Diagrams. — In Chapter V a method 
was described and illustrated by which the information con- 
tained in the route sheet could be put in graphic form in an 
assembly diagram, the time for each operation on each part, 
and the points of sub-assembly and assembly, being drawn 
on cross section paper to a scale of hours. While this dia- 
gram is not very widely used in practice (the same thing 
being accomplished in other ways) it gives a very clear 
picture of the first process of scheduling and should be clearly 
understood and mastered. This first process in scheduling is 
the making of a job program or schedule, showing the time at 
which the respective operations must be completed to finish 
the job on time. To arrive at the machine program it is neces- 
sary to take a second step, collecting from the various job 
programs the work for each particular machine. 

Referring to Figure 45 below, A B is an assembly com- 
posed of units A and B. A passes through operation No. 1, 
taking IV 2 days, and No. 2, taking 2 V 2 da^’s. B passes through 
operation No. 1 (same process as for A) taking 2 days, and 
operation No. 3 taking 3 days, while the assembly, operation 
No. 4, takes 3 days. If we make these assumptions and 
assume that the order must be completed for shipment the 
morning of January 15, it is perfectly clear that the latest 
date at which operation No. 1 on A could start would be the 
morning of January 7, while operation No. 1 on B would have 
to start at the latest on the morning of Januar^^ 5. lAe 
have, therefore, in the assembly diagram the germ of a 
scheduling system. Systems of control essentially of this 
type have been used in practice, although most frequently it 
is not necessary to visualize the job program by means of a 
diagram, and we work direct from the route sheet or other 
primary information. 
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Franklin Scheduling System.— -An jip|')!i(:‘atic)n of tlie as- 
sembly diagram whicli interestingly illustrates the theory of 
scheduling is tla'ct at. one time used 1)}^ the Franklin Motor 
Company and described by Ba.bcock in his book ‘Taylor 
System in Franklin Alanagemciit.” Two steps are used in 
scheduling and dispateliing in this system. The first step is 
the preparation of a master seliedule, whieli shows for several 
montlis al'iead the work planned for eacli maviiirie. The 
second step is tli(‘ day-to-day dispateliing of orders for work 
in accordance wdth the master schedule. The product manu- 


Days to 
completion 

& 

7 

nr 

A 

4 





t 






Op.-* 


AB 








T 

1 } 

dpA 


Date* Jan. 

4 

■ 0{ 

i.i i 

LlJ 

S 

op. 3 

i lof 11 

L 

u 


Fig. 45. 


ASSEMBLY DIAGRAM. 

faetured was the Franklin car, a standard article but at tiie 
time tills system was in use, one not made in sufficient quan- 
tities to use a flow system of production. 

The master seliedule was ess(.iitia!i\- an asseinbiy diagram. 
As in tlie diagram sliown in Figure 45, one liorizontai line 
was given to each unit of product, tlie operations being shown 
in correct order, spaced apart to a scale of tlays just as in 
Figure 45. This diagram was set up on a special steel cur- 
tain grooved to hold small marker blocks, these marker 
blocks carrying on their face the part number, operation, 
numbej: and number of parts. Figure 46 illustrates a section 
of this board. The distance of a marker from tlie zero line 
at the riglit side of the board indicated the number of days 
before completion of a gi\'en lot of cars at wliieli any opera- 
tion would have to be started in order not to hold up subse- 
quent operations. 

A vertical ruler (see Figure 46, 5) advanced across this board 
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one day's space at a time would automatically indicate the 
jobs to be started that day. The schedule clerk each day 
would then get out the time cards for operations to be 
scheduled the next day. These cards were then placed in the 
appropriate pockets of a simple Taylor planning board (see 
Figure 48) and dispatched by means of pneumatic tubes to the 
machines in various shops as these machines finished the 
preceding jobs. Thus with the date rule set for January 16, 



SCHEME OP THE FRANKLIN SCHEDULE BOARD. 


the cards for A B, operation 2 would be taken from the file 
and put in the Taylor board. 

An ingenious arrangement used in connection with this 
board made it possible to record on the operation marker, 
day by day, the number of parts actually completed at each 
operation, compared with the number scheduled. For this 
purpose the number of parts finished from day to day was 
marked in the upper portion of the marker block (see Figure 
46, 2) movable type being used. To show the number sched- 
uled to be completed a ^'schedule tape" (1) was placed^at the 
top of the board. This tape was divided to the same time scale 
as the spaces on the board, and carried on its face a series of 
numbers representing the number of cars to be completed 
each day from the beginning to the end of the scheduled 
period. This tape was then advanced one space to the right 
each day. Suppose now that the operation 1 in Figure 46 had 
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been duly started January 3. To date enougli parts for 50 
cars have been completed as shown by the number placed in 
the marker. The schedule tape, liowe^’er, indicates that 55 
cars’ requirements sliould ha\T been produced, and attention 
will be given tins item to bring it up to sdiediile. Operation 
2, on part- A, which is being fed with parts from operation 1 
as completed, is up to date witli 30 parts completed. 

Tlic boarrl is arranged to carry two or more scliediile 
periods, aiai the lc*st figures of tlie new schedule are sliown 
at the right of thc' taixn Ttie sdiedulc' fiericKl used in tlie 
Frankliii shops was two hundrecl and forty days, instead of 
the sixty-d:'iy peritxl used for illustration. 

Tliis system is of limited practical appliwition l)ecaiise 
of the elal'Kirateiiess of tla* eonta’ol nro(*ess and conse- 
quent. rigidif.y c)f thc' scl'iedulo. If any items should get 
substantirdly Ixdiind scliedule or cfianges slmuld be made in 
any item it might, necessit;a,te sett: ing up tlie wiiole board again 
to pre'i'ent its tanglii^g up. In practice the scliedule was 
carc,fu!h’' estimated from known standard times and once 
establislied was follon-eri practically witliout- change, over- 
time, night work, and otlier expedients being used to keep up 
to scliedule. Tlie system is described as an interesting illus- 
tration wlucli brings out' clearly tlie two steps in scheduling, 
first the setting up of the job scliedule on the master schedule 
board, then the reclassification of the elements of this schedule 
into a maeiiine schedule in the Taylor board. 

Reclassifying the Assembly Diagra,m Schedule. — Going 
back to the assembly diagram scliedule shown i:ii Figure 45, 
if we so aiTangc tlie macliinc capacity that each of the opera- 
tions Qii each part could be completed say in one day, a:n(i 
if we made only the one article A ,Bj w'e would be able to 
manufacture in true flow fashion. Tlie end of the first day 
of operation would find a day’s output read\^ fo!‘ proc'ess 
niiml:)er twaj. The sei'cmd day a second lot would lie !*e:i(ly fui* 
process two, and the first lot would liax'C passed on to proc'ess 
three. Witli all processes filled a lot would be completed 
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each day, hour, minute, or other unit of time, and each 
preceding lot would move up one unit. After the initial pro- 
portioning of equipment, subsequent scheduling would be 
automatic except for proportional increases or decreases of 
output. 

An attempt to schedule an interrupted flow type of industry 
by means of the assembly diagram would, however, be some- 
what confusing. Here there would be a variety of diagrams 
for the various orders, each one showing, it is true, the proper 
starting date for each process, but there being no means of 
telling directly how many of these processes were to come to 
any particular machine on a given date. To schedule for 
interrupted flow industries it is, therefore, advisable to re- 
classify the information given by the assembly diagrams (or 
in practice their equivalents, the route sheets or time and 
instruction cards) bringing together by machine group all 
the jobs on the various orders, which are to be done on this 
machine. It will be noticed that this was performed in the 
Franklin Schedule b}’ the shop planning board. This reclassi- 
fication may be done by means of the machine control board 
showm in Figure 47. In this figure the job shown in Figure 
45 is scheduled on the assumption that only one machine 
of a kind was available for each operation. To get the job 
done on this assumption it would be necessary, since A and 
B interfere at process 1, to start work on B the morning of 
the fourth. In actual practice the time cards from man}' 
other jobs would be coming to the various machine pockets 
for scheduling, and the problem of the schedule clerk would 
be to so arrange the jobs ahead of any one machine as to 
secure the most even practicable loading of each machine, 
consistent with getting the work done in time for the promised 
date of delivery for each order. If the lathe (machine No. 1) 
broke down, for example, the schedule clerk would try to shift 
the work to some other machine which was available. The 
schedule here shown is, of course, a theoretical one. In prac- 
tice a half day or so would usually be allowed between each 
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process for contingencies and delays, and special markers 
would be hung to indicate Sundays, half days or machines out 
of commission. 

The Machine Control Board. — The planning board is really 
nothing more than a means of collecting and presenting 
in a clear compact picture the facts as to the work ahead 
of each macliine. It is only where the niiiiiber of orders 
and amount of detail become too complex for unaided per- 
sonal control tl'iat devices su(*li as the pijuining board become 
necessary. Tiie wliole purpose of tl'ie planning board is to 
bring together all the facts about any one machine so that 
the schedule clerk or executive may conveniently make an 



Fig. 47. 

MACHINE CONTROL BOARD. 


intelligent decision as to order of work without overlooking 
any factors affecting his decision. 

In Figure 47 all the operations on A B were scliediiied at 
one stroke. Only in highly standardized industries where a 
very rigid schedule can be adhered to is it advisable to do this 
in practice. If a rusli job came in, necessitating the displace- 
ment of an operation on A, all the subsequent operations 
would have to be adjusted, and the labor required for 
frequent changes of the schedule would be prohibitive. Ex- 
cept in well standardized cases it is, therefore, usually 
sufficient to schedule only one operation ahead on an order, 
holding subsequent operations till the eoiiipietion of the 
preceding one. 
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The Taylor Planning Board. — A simple method of doing 
this is by the use of the Taylor Planning Board. This 
consists of a series of pockets, into which time cards for 
the various machines may be sorted, being then arranged 
from front to back in the sequence in which the various jobs 
are to be performed. Figure 48 is a drawing of a set of ten 
of these pockets. These sets may be built up into banks 
three or four deep and as long as may be necessary. Each 
pocket carries on the front of it a slip bearing the name or 
symbol of the respective machine, as ILTAl — automatic 
turret lathe class 1, machine number 1, etc. Each pocket is 
divided, usually into two or three compartments. The draw- 



Compai tment 
Compartment 2 
Compartment 1 


ing shows three-compartment pockets, and the front com- 
partment (1) contains only one card, that of the job in work 
at the machine. Compartment two contains jobs at the ma- 
chine waiting their turn, and the cards in this compartment 
are arranged in order of precedence. Compartment three con- 
tains jobs started somewhere in the shop but not yet ready at 
this machine. 

Mention was made in Chapter IV of the possibility of 
making out a complete set of time or instruction cards by 
simply copying the various operations from the rouj^e sheet. 
Using the Taylor board these cards will be held in a reserve 
file until the material is delivered at the first machine for 
operation. If the first operation is at lathe No. 1, the instruc- 
tion card will then be placed in pocket No. 2 of Figure 48, 
“work ready for machine/’ wliere it will be slipped in behind 
•any other job cards waiting their turn at the machine. As 
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the machine starts operation, the front card in pocket number 
two will be taken out and given to the workman, a duplicate 
being detaclied and placed in the front pocket, number one, 
^'jobs in work.” 

All the cards for later operations on the order will now be 
distributed to the various po-ckets of the proper machines, 
being placed in the pocket number three, ^\iobs not ready for 
machine.” No attempt is made to keep these ‘‘not ready’’ 
jobs scheduled in any definite order, althougii if desired it is 
easy to see at any time how much work there is in the shop 
altogether, ahead of any machine. But as fast as preceding 
operations are completed on a job and the job is delivered at 
a given machine, the proper job card will be taken out of tlie 
tliird pocket and moved to the second pocket. Normally it 
will be tlie last job to be done, and will be put back of tlie 
other tickets, but if it bears a “rush” sticker or is otiierwise 
marked urgent, it ma,y be moved ahead of other jobs as the 
situation demands. 

This proA’ides a very flexible method of keeping track of 
and seliediiling jobs. After a. decision is made, the pliysicad 
cliange of scliediile is simply a matter of rearranging a handful 
of job order caircls. Tlie Taylor board may either be used 
eentrally, all tlie machine pockets for a large number of 
iTiaeliines being in one central planning office, or it ma,y be 
broken into sections, eacli foreman taking care of his own 
boxes. An even simpler file is a card index, with dividers 
for each machine, jobs being slipped behind the divider for 
“lathe number one,” etc., as received. 

With the Taylor board, machines, out of commission or oper- 
ators absent may be indicated b\" appropriate markers hung 
on hooks on the front panel of each pocket. The degree of 
detail in arranging cards, use of markers, etc., will, depend 
somewhat on the number of machines the operator must watch. 
If there are only a few machines, the record kept on the board 
may be correspondingly simplified. 

It is interesting to notice that instead of using a board for 
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graphically collecting and classifying according to machine, 
the various jobs ahead of each machine, it is practicable to 
keep a numerical record of hours of work or loading for each 
machine. As jobs came in calling for a certain number of 
hours of work at a particular machine, this time would be 
added to the work already ahead of the machine, carrying 
the loading ahead say from July 15 to August 5. If one 
of the jobs scheduled took substantially longer than the 
schedule time, evidently the delay would have to be added, 
carrying the schedule forward a proportionate amount. A 
system of this nature was in use at the Hog Island Shipyards, 
time cards for the various machines being automatically 
sorted and totaled to machine number by tabulating machines 
and posted to the records of machine loadings. 
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CHAPTER XII 

SCHEDULING 


The general scheme of sehedniing, as described in the 
previous chapter, is first the analysis of the job into opera- 
tions and the decision from unit time data as to the necessary 
starting date for each job. A sc(‘ond step tlieri necessary in 
s(‘heduling for an intermittent industry, is the re-classification 
by some form of planning board, of tliesc various jobs and 
tlieir collection to the respective machines so that an intelli- 
gent program or schedule can be made for each macliiiie. 

Progress Records. — Whcre\’er tlie number of jobs 'W'liicli 

must be kept track of in tlic siiop is large, some met! lod of 

systematically recording tlie progress and present location of 
t.lie job becomes necessary. Witfi the time (‘ards for the 
A’arioiis jobs distributed around more or less irregularly 
among the liiindred or more machines controlled by the 
planning board, it would be very hard to locate the job if 
information was wanted ris to how far along it was, in order 
to give information to tlie customer, to make sure the job 
was progressing according to schedule, that it had not been 
lost, or that parts had not been spoiled and would liave to be 
replaced. The job could be located by going back to the 
route sheet or assembly diagram and tracing it up throiigii 
each operation until it was found, but it is more eoiiveiiient 
to keep some form of progress record which checks each 
operation as finished, and which shows exactly the location 
of the job and may also contain otlier information as to 
spoilage, causes of delay, etc. 

A very simple and inexpensive form of progress record may 
be furnished by the job cost sheet, where, as is often the case, 
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costs are compiled by a division of the planning department. 
Where these sheets can be kept available in the planning de- 
partment, and where prompt posting of the costs taken from 
the requisitions for material and the time cards may be relied 
upon, these cost sheets should give without extra clerical 
labor an up-to-date history of the job, which would show to 
within a day the location of the job and could also contain 
columns for record of spoilage at each process, etc. A prac- 
tical objection which frequently prevents such use of the cost 
sheets, however, is that it is difficult to keep the posting con- 
tinuously up to date, in fact it may sometimes only be done 
monthly or at periodical intervals, the time cards and requisi- 
tions being totaled on an adding machine and only the totals 
used. It is, however, entirely practical and effective where 
this, objection can be met. 

A second method of keeping the record in an intermittent 
industry where route sheets would be used is to provide spaces 
for posting and checking the progress of one or several 
orders in columns at the side of the standard routing, so that 
as the material listed in the bill of material is received, item 
by item, and the operations are reported finished, the com- 
pletion of each may be shown by drawing a line or preferably 
using a date stamp opposite the corresponding space on the 
route. This type of progress record is illustrated in Figure 21, 
Chapter V. 

An Illustrative System. — ^An interesting variation of this 
idea was used by the manufacturer of a rather complicated 
office device. Unit parts, sub-assemblies, and finished 
machines were carried in stock. A combination stock record 
and follow-up board, consisting of a number of panels about 
two by three feet and hinged in a vertical display frame, like 
the leaves of a book, w’as used. Each of these panels held 
a series of slots running horizontally across its face, into 
which could be slipped strips of paper, one strip for each unit 
part or element carried in stock. One or two panels would 
thus contain a complete list, represented by this series of 
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horizontal strips, of the parts for a major assembly group. 
One of these panels is reproduced below in part, for a “rocker 
pin’’ in which four operations were necessar^y Figure 49. The 
two, or usually more, series of digits at the left indicate the 
quantities in stock of tlie particular part. Sliding over them 
in the grooves of the slot are spring wire markers whose posi- 
tions mark particular digits. The markers shown indicate 
ninety-eight parts in stock. The minimum for the part is 100, 
so an order has been issued, and the marker at tiie riglit indi- 
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COVIBINEU STOCK AND PHOGRESS RECORD. 


cates that the job was progressed as far as operation No. 2. 
The schedule clerk makes the adjustments on the board as 
stock is withdrawn or as operations are completed, automati- 
cally issuing a replenishment order when the miiiimum stock 
is reached. 

A standard route sheet for each part is printed on an 
instruction card filed by part number. As the order for re- 
plenishment is issued, the proper instruction card is taken 
out and filed in a simple tickler file, being (‘lassified by 
machine as in tlie Taylor planning board. Tims for the first 
operation it would be filed under the automatic lathe group 
index card in the tickler. As the lathe man comes to the 



182 


FACTORY MANAGEMENT 


window for more work, when this card reaches its turn at the 
front he would be allowed to read it, would be given a time 
card bearing the job or lot number, and told at what previous 
machine to find the work (there being no special material 
handling system necessary in this small shop). 

The operation would then be checked by moving the wire 
marker on the proper line in the panel, and the standard 
instruction card would be transferred in the file to the 
machine which was to perform the next operation. 
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Fig. 50. 

PROGRESS RECORD FOR ‘^SPLIT” LOTS. 


Care would have to be taken in the mechanical construction 
of the panel so that markers would not slip or fall out, but 
with this provision the system would provide a very compact 
control machinery for the small plant in which it was used. 
It was easily kept up by one man. 

In the intermittent and special order industry an effort is 
frequently made to keep all the material composing a lot 
together, one operation being completed before tile next is 
started, as this greatly simplifies the record work and con- 
trol, particularly with a large number of small special lots. 

As the lots become larger and fewer and the industry in- 
clines toward the repetitive type, it is commonly advan- 
tageous to break up the lot so that it is simultaneously in 
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process at several machines. A slightly different progress 
record becomes desirable here, which provides space for entry 
of successi\xi parts of the lot, as in Figure 50 above. The 
record shows operation 1 completed with 14 scrap, 930 good 
completed at operation 2 with 11 scrap so far and a balance 
of 45 to be finished. This would be continued for as many 
operations as there were on the part. It would in some cases 
be possible to make this ser^'e also as a cost record by pro- 
viding an additional column in each operation for the posting 
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Fig. 51. 

Gantt's '‘graphical daily balance.’’ 


of labor costs, and a space at t!ie left for entry of material 
costs from requisitions. The “Requirements” coiiimn is used 
for apportioning to the part, as in a stock record, the require- 
ments of tlie \mrious customers’ orders as received. When 
sufficient of these had accumulated a manufacturing order 
would be issued. 

The Gantt Chart. — One of the earliest published types of 
progress record was that described by H. L. Gantt in his 
paper before the American Society of Alechanicai Engineers, 
entitled “A Graphical Daily Balance of Manufacture.” The 
principle of the key record of this plan is shown in Figure 51. 
In this record, entry was made at the beginning of the job of 
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the number to be delivered complete each day, and the actual 
day’s output was posted opposite this figure, giving a standard 
schedule for comparison with the actual record of progress. 
This method has been developed and elaborated upon, and 
Wallace Clark, in his book, “The Gantt Chart,” describes the 
details of its use and its various applications. Essentially the 
system is to establish a standard hourly or daily rate of 
production, and to represent by horizontal lines drawn to 
scale on a sheet of cross section paper, both the time elapsed 
and the standard quantity of output scheduled for this time. 
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Fig. 52 . 

THE GANTT CHART. 


Thus, in Figure 52, modeled after Clark’s illustration, the light 
line number 1 shows a scheduled unit production of one hun- 
dred for each day except Saturday, when fifty were scheduled. 
Line number 2 shows each day’s actual output, 80 on Monday, 
100 on Tuesday, 80 on Wednesday, 60 on Thursday, 120 on 
Friday, 50 on Saturday. Line number 3 shows the cumula- 
tive total of each day’s output, and by comparison with line 1 
shows the actual as compared to the scheduled production 
to date. Several machines or departments may .be thus 
represented, one below the other, on a single sheet of paper, 
the graphic scale of output varying as may be necessary with 
each unit. Thus one of the small spaces represents an output 
of 20 for lathe ILTAl. It might represent 50 or any other 
figure for another machine, such as 1LTA2. 

In the completion of large jobs extending over several 
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weeks or months, such as building ships, large buildings, 
grading and excavation, etc., a special problem of progress 
record keeping arises. Provision is often made with work of 
this class for payments on account at certain percentage 
stages of completion, as an aid to the contractor in fimiiicing. 
Cost records, photographs of the job, records of yardage of 
excavating, tonnage of steel used, are here employed in forms 
adapted to the special information required. 

Follow-Up. — So far our discussion of tlie control of opera- 
tions has covered principally the building up of a system by 
wliicl'Ti tlie various steps are taken in a more or k/ss automatic 
and routine fashion. Tlic order comes in, (.jperittion comple- 
tion times are estimated, time and instruction cards a.rc 
written and sorted out to machine, a.n<i at- eaUi inacliiiie tlic 
order of work is dcaaded upon by tlie schedule clerk. Tlic 
schedule clerk of course decides this order witli rcfei’cnce to 
the shipping dates of the \'arious jobs. l)iit he is likely to have 
too many jo!;)s to handle to !)e able to ca,rry ::dl of tlieni in 
his mind. In otlier words, lie sees tlie situation primarily in 
terms of machine programs, not of customer's programs. 
Some one is needed who will give each job the nerc'ssnry per- 
sonal attention to pre\'ent it from becoming stallc'd or over- 
looked. If the time card should lie lost or iiiisplamed it might 
be weeks before the loss of it would come to tlie att.ention of 
the schedule clerk. Tlie work of tlie schedule ederk and of 
the other members of the planning department' is primarily 
functional, and as in most functional organizations, some eo- 
ordiiiatiiig, cTOSs-checking agency is needful to take care of 
cases which slip out of the regular routine and get stranded. 

To secure this coordination a man or group of men is 
usually provided whose work it is to periodically cheek up 
on each order in the shop and make sure that it is proceeding 
properly. These men are t'ariously known :is “foilow-iip’’ 
men, material ^Tracers,'’ ‘‘chasers,” or “ticklers.” ITually 
the work is so divided among them that one man t tikes charge 
of all orders from a certain class of customers, or for a eer- 
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tain class of goods, and is personally responsible for moving 
his orders through on schedule and without loss of material. 

There are two plans for the follow-up of orders. The more 
thorough but also the more costly plan is to follow up every 
order at regular intervals whether it is moving satisfactorily 
or not. Under this plan the tracer is given a copy of the 
order as it has been started. He then locates the job with the 
aid of the progress record and checks it up to see that it is 
properly under way, that all material has been delivered, and 
that no tools are lacking. Then he decides on the next date 
at which the order should have attention, say ten days, and 
puts his copy of the order in a tickler file to come up for 
attention ten days hence. In this way he keeps track of it 
till it is finally shipped. Some orders will take almost con- 
tinuous attention, others little if any. The material tracer will 
confer with the schedule clerk as to the order of work 
necessary at the various machines, to get his jobs through. 
There will at times be conflicts between various tracers when 
urgent jobs happen to meet at the same congested machine, 
and the schedule clerk acts as arbiter and judge in such cases, 
making an impartial decision in view of the facts as presented. 

A daily morning meeting, attended by the material tracers, 
the schedule clerk, superintendent, and the foreman of any 
departments w^hich happened at the time to be congested was 
found to be a helpful means of adjusting difficult cases to 
the best advantage. Everyone left this meeting with a clear 
idea of the day’s program and points of difficulty. 

A second plan of follow-up which involves less work than 
this one, where it can be used, is to give attention only to 
those jobs which are giving trouble. If, for example, the time 
cards are stamped wfith a scheduled completion date, the 
dispatch clerk who receives the completed time cards can be 
instructed to sort out and give to the tracers only those cards 
which are behind schedule, the majority of the jobs going 
through without the necessity of any special attention. 

For most effective control of production a proper balance 
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must obtain between seliediiiing and follow-iip. Weak sched- 
uling means excessi^'e follow-up in an effort to remedy tlic 
trouble, and a constant badgering of forernen and inca-case oi 
costs for ^‘'personally conducting'' jobs. The confusion be- 
comes cumulative, the whole schedule gradually becoming so 
delayed that personal attention is needed on nearly ever\" job. 

Centralization. — One question of practical importance in 
the laying out of a system of production control is as to the 
degree to which, it is desirable to eentrtilize this contro,!. In 
tlie Franklin System to which reference has been made, the 
entire control of a sliop having hundreds of machines housed 
in quite widely separated departments was conc'entrated in 
one central department and every change of work of every 
machine was controlled directly from tliis, point. 

With a system of this sort properly administered we would 
expect to fi.iid a liigh degree of coordination, siii(*e the sel,iedu!e 
clerk works with a map of the wliole situation spread out be- 
fore him and will be aware of conditions in other depail-ments, 
congestions, or future available capacities, of which the local 
foreman knows nothing. B}’ bringing all tlie clerical w'ork 
together in one office it becomes possible, too, to effect a con- 
siderable saving tlirougli functionalization and tl.ie application 
of mass production methods to the clerical work. Time cards 
can be quickly and economically written by routine clerks 
aided by duplicating devices, instead of being pref'mred inter- 
mittently one or two at a time by an expensive furenimi who 
is incidentally a poor clerk, and who has many otlier tilings 
to distract him. Scheduling, dispatching, posting (if progress 
records, checking of time, follow-up, become specializiM] func- 
tions mpre quickly and accurately performed because they 
are done in volume at one central point. Less clerical labor 
is also required because the peak demands of tiie various 
sections of the shop tend to come at different times and thus 
to neutralize eaeli other and produce a better load factor. 

On the other liand we should expect, from tlie theory of 
centralization, certain serious disach'antages in tlie plan of 
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bringing all production control to one point. Control is more 
remote and less personal. Many decisions must be made by 
or at least passed through the hands of cheap clerks who are 
not capable of the intelligent decisions of the foremen on the 
job. The impromptu adjustments by which a foreman shifts 
the load from a disabled machine and improvises a make- 
shift are not easily made by a schedule clerk to whom each 
machine is but one of hundreds of units, thought of in terms 
of time. 

More communication and travel and red tape are also 
necessary with the centralized plan. There must be 
written orders and signatures to fix a divided responsibility. 
Each item must be handled by many men instead of by one 
man, each man in the chain must take the mental effort neces- 
sary to grasp at least part of the circumstances of the order. 
If trouble comes there is not the same elasticity. A break- 
down in the work of the schedule clerk, or the tracers, or of 
an3^ essential element ties up the whole shop instead of being 
limited to one department. The office organization as a work- 
ing unit comprises perhaps ten or twenty essential men 
instead of two or three, and is consequently not as easy to 
cut down in slack times or expand with sudden increases of 
business. 

For all these reasons, and above all because it becomes 
physically impossible, even with the best planning boards and 
other visualizing devices, for one man adequately to handle 
more than a certain volume of detail, we seldom find 
scheduling as highly centralized as in the Franklin plant. 

Decentralization. — The commonest device used to break up 
and decentralize scheduling while still retaining control is 
the setting of a dependent sequence of delivery dates. The 
order passes first through the usual stages of analysis by a 
central planning department, operation layouts are prepared 
if not already available and the amount of work for each 
department is estimated. In this central office some form of 
loading record, showing the volume of work ahead of each 
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machine, or more usually of each department in total, will 
often be kept which will make it possible to estimate the 
approximate date at which work in each department can be 
completed. A shipping date is set, either with reference to 
this estimate or in urgent cases to the customer's need or 
salesman’s promise. The order is then issued to the last 
processing department, say the assenil:)ly depaj'tment. The 
assembly foreman or liis department clerk proceeds to 
schedule in detail the machine sequences necessary to meet 
the date set, and sets a new date \\i\kh tlie materia! must 
come to tlie department from the pre\'ioiis proeess, say tlic 
unit part departments. Copies of t.lie order witli this new 
date opposite the respective items are then sent to tlie various 
originating departments, and each of tliese in turn arranges 
his schedule any way he pleases, and changes it as «iftcn as lie 
likes, so long as he meets his delivery <ia.tes witl'i a proper 
degree of manufacturing economy. If desired, one foreman 
might use a Taylor type planning board, another might' rely 
on memory, as to their sections of t-he work, altlioiigli a uni- 
form system, such as a, date tickler file for starting jobs, 
would usually be provided for eadi by the management. 

If the foreman finds tliat he is going to be unable to meet 
a date set, he is responsible for reporting immediately, when 
the schedule is received, or as soon as the trouble is di.s- 
covered, to the central office. A follow-up man will then get 
on the job, and will find out whether the assembly depart- 
ment has provided leeway sufficient to absorb the delay, or he 
will correct the difficulty by securing material, etc., or will 
notify the office that the date cannot be met. The office is 
then in, a position to revise the schedule and notify the cus- 
tomer in advance as to the expected delay. 

There is no- theoretical limit to the extent to which this 
subdivision and decentralization may be carried in a large 
organization. The proeess is similar to that b'y which 
the general policy decisions of the chief exeeiiti\'e of a busi- 
ness are broken up into more and more detailed orders by 


190 


FACTORY MANAGEMENT 


successive subordinates, each subordinate acting within the 
general limits of the order which comes to him, and detailing 
and contracting the range of independence for those under 
him. 

Such a system evidently greatly reduces the amount of 
communication necessary between foreman and central office, 
and makes for flexibility of adjustment. On the other hand, 
it multiplies the number of independent agencies affecting 
the order, and a greater margin for delays must be provided 
in the way of longer dates, more reserve equipment, etc. 
But because of its greater simplicity and flexibility it is prob- 
ably the predominant type of control in large business of 
lot repetitive and special order nature. 

A balance may evidently be struck for any particular case, 
between the cost in increased clerical expense, of accurate and 
detailed control, and its savings over a more approximate 
system, in the way of more rapid movement of materials with 
consequent reduction of working capital, and in the way of 
reduction of equipment, certainty of delivery dates, etc. 

We have been somewhat presupposing in this discussion 
a fairly accurate knowledge by the planning department of 
operation times. Very often this knowledge is not in the 
possession of the management, and frequently, with con- 
stantly changing work, it is hardly wmrth getting in full 
detail. In this very common situation the simpler and more 
approximate methods must perforce be adopted. In such 
cases the delivery date schedule for the order is little more 
than a reasonable hope expressed to the customer, and 
scheduling is confined to keeping the work passing through 
the machines in approximately the right order, by some such 
device as the Taylor planning board. A good guess is made 
as to the shipping date and everybody tries to meet it, using 
overtime, purchasing of parts, or using other emergency meas- 
ures when justified and necessary. 

The more refined and elaborate devices of control to which 
reference has been made can be looked for only where a 
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considerable degree of standardization of process and time 
is possible and profitable. And in this case the industry can 
often develop toward a repetitive system in which the cen- 
tral mechanism becomes relatively simple, as happened in the 
case of the Franklin Motor Company. 

Requirements of a Scheduling System. — In the inter- 
rupted flO'W type of industry, the things which should be 
required of any good system arc (1) that it sliali keep the 
machine and man constantly at work as long as tiiere is work 
ahead of the machine, (2) that it sluill pass the jobs tliroiigh 
the maciiine in the right relative order, and (3) tliat its follow- 
up mechanism shall be adequate to get derailed or lost jobs 
promptly back on the track. Full scheduling in tlie sense 
of predicting accurately the time of completion of the job 
and of its successive operations, is desirable and makes for 
smoothness of operation where possible and not too costly. 
But in most shops there are of necessity such siicldeii jumps 
of production — emergency orders, cancellations, new models, 
etc. — that a complete schedule is an impossibility, however 
desirable it might be. 

Scheduling is very closely involved with the theory of cen- 
tralization and in fact most of the devices of control, such 
as the machine control board, and other schedule systems are 
essentially only methods of aiding the executive in his de- 
cision by giving him a clear picture of facts. 

In the attempt to keep the work within the bounds of one 
man’s capacity the rule for the extent of centralization 
necessary in any particular case becomes of interest. This 
rule is that in general a decision need be carried only suf- 
ficiently-* far up the line from local point to central head, so 
that the executive deciding and making the plan has a grasp 
of all the essential facts of the situation. In a plant making 
only one assembly it would be difficult for any single depart- 
ment foreman to have this grasp of essential facts. He does 
not know how many processes must follow his or how long 
the}" will take, and while he may schedule excellently as 
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regards economy of changes of set-up on his machines, his 
plans will not coordinate with those of other departments 
unless he works within limits set by a central department, 
which sees the whole situation. 

On the other hand, the occasion once came to the writer, 
of reviewing a proposed centralized scheduling system for a 
repair shop consisting of a number of practically independent 
departments — a tin shop, foundry, machine shop, blacksmith 
shop, etc. Sometimes a job would involve more than one de- 
partment, but usually not. The attempt to control the ma- 
chines in each of these departments from a central planning 
office, beyond a simple record of orders and promised dates 
of delivery, would have involved a clerical work and com- 
plexity which was wholly unnecessary, since each foreman, 
without any planning board, was in possession of all the facts 
necessary to scheduling, and perfectly competent to exercise 
a more accurate control over his work than the central de- 
partment could have secured. 


CHAPTER XIII 

TYPICAL PLANS OF PRODUCTION CONTROL 


The purpose of this chapter will be the brief description of 
several typical systems to show how the elements of control 
separately discussed in previous cliapters are combined into 
actual working systems. 

Plan No. I : Flow Repetitive. — Manufacture of automo- 
biles. A general sales estimate and month-to-iiionth output 
program are made up each season as a basis for liiianeiiig, 
purchasing new equipment, and similar preparations. Day- 
to-day orders are issued a few' days in advance on the basis 
of ears sold to dealers, a small reserve stock being field to 
take up minor fluctuations. The plant receives its parts from 
a parent faetor\' and assembles only. Each department must 
deliver to tlie final assembly track, and the department fore- 
man will adjust his force by hiring new men, by short time, 
etc., as may be necessary. A certain volume of repair parts, 
etc,, must be put through, so that the actual sciieduie for any 
foreman will include not only parts for the day’s assembly, 
but a varying amount for repairs. Evidently, the repair part 
W'ork can be used to a limited extent to compeiisate for daily 
fluctuations in sales. The plant does not, fiowe'\'er, make a 
policy of carrying more than a few^ days* supply either of 
repair parts or of unit parts for assembly. The work of 
follow’-up by purchasing and traffic departments, to keep ma- 
terial coming in uniformly as needed, is ven' important. Be- 
cause of the close margins within which inventory is main- 
tained, accurate follow'-up is necessary to keep each unit 
department in step, to prevent a department (for example, 
tlie wind-shield assembly line) from either falling behind and 

193 


194 


FACTORY MANAGEMENT 


tying up the final assembly track, or from piling up too large 
a stock before needed for production. 

This is typical of flow repetitive control methods. Most of 
the scheduling is done once for all in the laying out and 
initial proportioning of the capacity of the various depart- 
ments. With the minor exception of repair parts, capacity 
is expanded or reduced as a whole and kept in accordance 
with the current schedule of orders. Accurate follow-up is 
needed to secure accurate supply of materials and to keep the 
various departments in step. Little is needed in the way of 
lot identification or other than automatic movement of ma- 
terial, or in performance instructions to workmen. 

Plan No. 2: Modified Flow Repetitive. — Men’s Garment 
Industry. In this industry orders for suits are taken by sales- 
men some time in advance of production, the incoming orders 
being analyzed as described in Chapter IV, so that all orders 
for one model of suit and style of cloth are collected together. 
These individual orders are then from time to time gone over 
and grouped into manufacturing lots containing enough suits 
of one kind to permit of economical cutting and manufacture. 
Instruction cards are prepared as described in Chapter IV. 

It is a characteristic of the tailoring industry that the 
general movement of work through the various processes is 
practically standard, the garment moving in regular order 
from one shop section to the next, up to its completion and 
delivery to the shipping floor. There is therefore no problem 
of control of direction of movement in this case, nor "any 
special need for individual scheduling of producing units. 
There is, however, the usual tendency of section foremen, or 
heads as they are called, to put through first the large lots 
on which volume of output can be obtained, and to neglect 
small, fussy, or delayed lots. There is also a tendency to 
allow garments to accumulate in the section, slowing up pro- 
duction in following sections and increasing the average 
inventory of work in process. 

To remedy these diflSiculties and to give a control of pro- 
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duction, what is known as the block system of scheduling is 
in common use in the garment industry", and in fact finds 
application in many other fields such as the scheduling of 
order filling in the large mail order houses. In this system 
approximately enough work to absorb the capacity of a 
particular section for sa}^ a half day is grouped together into a 
block, virtually a multiple order. A standard scliediile is 
adopted, the first department being allowed half a day, the 
second a day, the third a half day, and so on progressively 
from the starting time of the block, to complete tlie block and 
move it on to the next, section. A clerk in each section notes 
the numbers of the various orders composing the block, as it is 
received, noting also the date, and as each item is delivered 
to the next section, credits the first section by stamping the 
date of delivery opposite tlie item fin the record. Thus this 
system, of debits and credits carries tlie garment through the 
entire section. A follow-up of the work of the sections is 
obtained by sending a boy through the factory every day, to 
make a record of the number of blocks still remaining in the 
section. No block is considered cleared until every order in 
the block is out of the section, and no block is cleared, if any 
preceding block still remains in the section. Tims a strchig 
pressure is put on the section heads to imwe work tliroiigh 
the section rapidly and in the order in which it is received. 
The section head is at liberty to get as far ahead of schedule 
on any particular block as he pleases, but a record is made of 
the blocks on which he is behind from day to day, and used 
in determining the efficiency of the section head. 

This industry bears many similarities as regards the orderly 
movemept of work in successive waves through the factory, 
to the situation described by Babcock as existing in the 
Franklin Motor factor}% and it is interesting to notice that a 
simplified adaptation of the Franklin schedule board, employ- 
ing a moving tape to indicate the scheduled progress of work 
through the factory, has been successfully worked out in one 
clothing factory. 
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Plan No. 3: Simple Variety Repetitive. — Household elec- 
tric utensils. In this shop, manufacturing flat-irons, etc., 
stock was carried of all unit parts and sub-assemblies with a 
maximum-minimum control. As stocks were drawn down to 
the minimum, the storekeeper wrote a manufacturing order, 
and each day the superintendent gave to the various foremen 
the previous day’s accumulation of orders, using his judgment 
in making up advance stock, where needed to keep a depart- 
ment busy, and acting in conference with the general and sales 
manager in revising the stock limits upward or downward 
as demand increased or when supply of any particular ma- 
terial became uncertain. Most of the work in this plant was 
assembly, very quickly taught to new help and requiring 
little equipment, so that sudden fluctuations could be met with 
little expense. No attempt was made at time scheduling and 
none was necessary. 

Plan No. 4: Modified Repetitive. — Automobile motor in- 
dustry. This company manufactured motors to order, in 
lots varying from one to several hundred. It also sold 
standard pattern motors, made up along with the special 
orders, for which unit parts and assemblies were carried in 
stock. It also had to carry a limited stock of repair parts 
for a wide variety of customers’ designs. Control was cen- 
tered in a combined production and stores department, orders 
for stock motors and repairs being issued by the stock record 
clerk by the usual maximum-minimum plan. A monthly 
schedule of orders to be shipped, listed in proper order of 
completion, was furnished this production department by the 
sales department. This order, calling for say twenty to 
fifty lots of complete motors of various types, was detailed by 
means of a parts list or bill of materials for the various motors 
and the detailed quantities of each item were posted to a re- 
quirements column on the combined stock and progress record 
of each part. A form similar to Figure 50, Chapter XII, was 
used. Monthly orders were issued to each foreman, calling 
for the proper requirements of parts to be made by the 
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Fig. 53. 

SIMPLE FORM, OF SCHEDULE SUH'ABLE FOR LOT REPETITIVE 
OR FLOW TYPE OF TNDUSTRY. 

departiii.eDt (Figure 53). Finished parts were sent by 
the foreman to the store.s department, siieii ri'r'eipts 
being posted against the requirements. A pericxiiral re- 
port=^ was made to the superiiiteiideot of parts Isuhiiid 
schedule^ as a basis for follow-up work and executive pia-ssure 
on the delaying department. In accordance witli the luonthly 
schedule the stores department got togetlier eaeli day from 
stock tlie unit' parts required for the next day's assembly, and 
a daily order was issued to the assembly depaitment for the 
orders to be completed next day. A special follcnv-iip man 
took cliarge of seeing tliat service and repair parts were 
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promptly drawn from stock and forwarded, or made up if not 
in stock. Such repairs were added to the ^‘requirements” 
column and to the foreman’s orders. 

Since all the processes on a motor with a few exceptions 
vary only in detail from one job to another, the output in 
motors per month was pretty accurately known, and the 
principal problem was to watch and control the departments 
initiating the unit parts, to see that jobs were started in 
the right order and that the required volume of output was 
maintained. 

Plan No. 5: Stub-Tag System. — Metal furniture. In the 
manufacture of metal furniture, principally beds, patterns 
are standard but quite numerous, and unit parts are carried 
in stock and controlled in the usual way by maximum and 
minimum stock limits. Articles are assembled as orders are 
received from the customer, a small margin of finished stock 
being maintained. The various articles are divided into 
groups, the general routing and time required for the com- 
pletion of any one of the articles in a group being practically 
the same. Thus group one would include articles requiring 
one day for completion, group two, articles requiring two days 
and so forth. This gives a very simple method of scheduling 
the time required. 

As each order is received by the factory, a tag is made out 
and attached to the lot, bearing the identifying lot number, 
description, number of parts, etc., on the body of this tag. 
Attached to the body is a series of perforated stubs, which 
may be torn off one by one’. (See Figure 22, Chapter V.) Of 
these the first or bottom stub serves as an office tickler and 
progress record on the job. The second stub is a material 
requisition calling for the proper quantities of materials. The 
next stub calls for the first operation and is torn off by the 
operator, signed by the inspector, and turned in by the man 
daily as his record of piecework earnings. Each succeeding 
stub calls for another operation. Each stub bears the re- 
quired date of completion of the operation and the order 
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number. The tag itself remains attached to the lot per- 
manently for identification. As the stubs showing completion 
of the various operations are received at the office, they are 
sorted at once into operations completed on time, and those 
late. The stubs on time go without further attention to tiie 
timekeeper, but tlie late stubs are given to the chaser, 

who brings pressure to bear, as may be necessary, on subse- 
c|uent operations, in order to ship the article on time. I'hus, 
much foilow-iip work is eliminated by tins siiriple a|')plicat!on 
of the exception principle. The last stub of the taa scr\’es as 
the factory’s record or manifest of eoinpletion and diipiiient 
of the order. The office tickler stub is filed for Tvfvnwe 
imtii the order is completed. If desired, this stub cmild cfin- 
tain spaces for marking operations completed, ful’nwing 
another plan, could be moved from compartinent to conifcii't- 
ment as operations were completed, in a rack liax'inu a ccfin- 
partment for each operation number. 

No record of work ahead of eacli maelfine is kt?pt with tiiis 
system, but this plant, in common witli niaro' other industries, 
requires iiiaiiilv a^'^embly benelies or simple iiuichii:iei"\' for t!:ie 
assembling plocc^^ Tliis equipment is not mostly, and, it is 
cheaper to supply enough of it to meet ail pos^!^de (icn;iia,rids 
tiiaii to attempt to obtain a liigher .factor <ji' use for it l„')y 
elaborate seliediiling. Workmen are sufiieieiitly skilled to 
perform tlie necessary \atriety of ope,rations, being sliilted from 
one job to another as needed. 

Plan No. 6: Decentralized Variety Repetitive. — Electric 

Manufacturing Company. The company inaiiiiiacd/iires a 
great variety of lines, and individual orders ireiiiiei'iily call 
for a large installation, such as a niunieipa! power plant with 
turbo-generator, switchboards, connections, etc., complete. On 
account of the size of the business the method of deeiuitrali- 
zation described in Chapter XII is used. To kei’p tiuck o: 
the order and coordinate tlie work of the various departmonts, 
the order is given to a correspondent as soon as it is roceix’ed 
and this correspondent takes charge of the order, handles 
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relations with the customer, supervises the engineering work 
and the follow-up of manufacturing processes. Each corre- 
spondent specializes on one class of work. One will handle 
municipal, another hydro-electric, another railway jobs. The 
bills of material prepared by the engineering department go 
to the stores department, which, theoretically, carries every- 
thing in stock. Practically, many of these items will have 
to be manufactured to order, and for each of these items 
the stores department will issue a manufacturing order cover- 
ing one lot of items of a kind only. This order will be dated 
for final delivery in accordance with instructions from the 
correspondent, a proper allowance being made for time for 
packing and shipping so as to meet the customer’s date of 
promised delivery. The stores department thus acts as a 
clearing house for all orders. By thus clearing all orders 
through the one department, duplication of orders, or the 
manufacture of parts already in stock, is prevented. The 
stores department thus becomes in a sense the sole customer of 
the shop. Stock orders to replenish items normally carried will 
be issued also by the stores department on the manufacturing 
department, as minimum stock limits are reached for the 
various items. 

These dated orders go to the general foreman of the as- 
sembly department, and are arranged by his department pro- 
duction clerk with reference to his available machine capacity 
and to meeting the shipping date, with some allowance for 
contingencies. A copy of the order is filed in a date tickler 
file to come up and be started at the proper date according to 
this schedule. 

As described in Chapter XII, the assembly department now 
issues orders on the unit departments with reference to its 
starting dates and the production clerk in each department 
in turn schedules and issues suborders if needed. All these 
orders bear the same shop order number and the correspondent 
is notified of this number so that he can readily make in- 
quiries as to progress, or through the stores department can 
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follow up and secure action on my order which is urgent or 
delayed. 

Plan No. 7: Taylor System, Car Building. — Lot repetitive 

or special order, with a large variety of parts or niiiiiber of 
orders. The description of this system, will ser\'e as a re- 
capituiation of the various steps taken in the Taylor plariiiiiig 
system to wliich reference has already been made. On ticeount 
of the wide variety and frec|U.ent change of orders ikj attempt, 
was made to schedule detailed operations to specific* dates, 
scheduling being limited to a control of sequence*. The* steps 
in control m,ay be divided into two general stages — first, 
preparation of paper work, the necessary orders, route sheets, 
checking of material, etc., and second, scheduling or tiie day- 
to-da)^ control of work. 

In the first stage of preparation of the order the following 
steps were taken. As the order was reeei\'ed a shop order was 
written in triplicate, giving the order number, part number 
and description, with spaces on the various copies for ciieck- 
ing progress, etc. One copy of this shop order was later 
filed by order number for re.ference, a second <‘(ipy was filed 
by part number, these two giving a cross index for locating 
any order easily. The third copy 'was given to the follow-up 
man and used by him as a memorandum in keeping tra„ck of 
subsequent progress. 

The shop order next* w^ent to a material detailer, who from 
blue prints or standard bills of .material on file prepared a 
list of all materials needed. This list, after serving as a 
check list for filling rec|uisitions, ^vas used as a material cost 
record, material cost being extended on the requisition and 
posted to the list. 

Material requisitions (Figure 43) and ideiitifi cation tags 
WTre also written, at this point for each item of material on 
the list. The material list w^as now’’ sent to the stock record 
clerk, who apportioned or reserved for tlie order the amount 
called for of each item of castings, etc., ordering fro.m the 
purchasing department if any items were not in stock, and 
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checking off as in stock or not in stock each item on the 
material list mentioned. 

The order was next sent to one of the route clerks^ who 
ascertained whether or not standard route sheets (like Figure 
21, Chapter V) were available for the order. If the job was 
a new one, a route sheet was prepared and filed; if not, a job 
heading was started on an existing sheet for checking the 
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TIME AND INSTKUCTION CARD. 


progress on the order. This route sheet was then turned over 
to clerks who prepared from it a time card for each operation 
(Figure 54), and move card (Figure 55) for use as described 
in Chapter XI for control of movement of work^ by the 
planning department. Time and move cards were clipped 
together and filed away by order number to be ready when 
needed. With the completion of this step, all the working 
documents were prepared and the order awaited only the 
arrival of any lacking material to start work. 

Meanwhile the material tracer who is going to have charge 
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of the order has received at the very first step his tracer 
copy of tlic shop order, and has dated it ahead in his tickler 
file for about the time wlien the clerical work should be coiii” 
pleted, so that he can take action if it is unduly delayed. 
The requisitions and the list of materials, cheeked as to items 
in stock, are also sent to him by the stock record clerk, who 
later reports to him the receipt of the lacking items as they 
come in. The tracer checks off these items on liis list of ma- 
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terials and when all are in stock he draws the move card irom 
the wuiiting file and sends it out with the requisitions to tiie 
storeroom, where the material will be delivered and signed for 
by the move iiiari and delivered by him to the foreman. The 
move card is now returned to the office, and an assisttiiit to the 
schedule clerk checks the operation on the route ^^heet as 
started, and draws the time cards for the job from the waiting 
file. The move card is clipped back of the first operation 
time card and the twm are put into a pocket for tlie titiention 
of the schedule clerk, who will place the ticket in its proper 
order (normally last) in the second pocket, “work reauy lor 



204 


FACTORY MANAGEMENT 


machine,” of the proper machine box on the Taylor type 
planning board, which is like that shown in Figure 48, Chapter 
XI. The time card is made in three copies and at this 
point one copy is detached and sent to the foreman concerned 
as a notification to get tools, etc., ready for the job. The 
assistant then distributes the remaining time cards for subse- 
quent operations to the third or reserve pockets of the various 
machines, whence they will be moved to the second pocket 
as the work progresses. 

The material is now at the machine and the job is waiting 
its turn for operation. When previous jobs are completed, 
the workman, coming to the planning department for a new 
job, will be given one of the two remaining copies of the time 
card with his starting time stamped on it. The other copy 
will be moved forward, with the move card clipped to it, into 
the first machine pocket, “work in process at the machine.” 
When this job is finished the stopping time will be stamped 
on the time card and the workman given the next job. The 
duplicate copy of the time card will be taken out of the 
first pocket and destroyed, and the move card will be sent 
out and the job moved to the next operation. Then the time 
card for this operation will be found in the proper reserve 
machine pocket and will be shifted to the second pocket, and 
so on to the completion of the job. Meanwhile each operation 
as completed will have been checked off on the route sheet 
progress record, and the material tracer clerk will have 
checked the order at intervals and seen that it was properly 
pushed through the various processes. 

Although this is probably the most elaborate system of 
those described, it is not as involved in actual practice as it 
is in description, as each operation is rapidly performed in 
routine fashion by a 'specialized clerk. Since the clerical 
work was functionalized so highly, and work flowed through 
in routine fashion, it generally took longer to get a rush order 
through the routine than with a simpler system. On the 
other hand, the total volume of work completed was greater, 
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and the actual total clerical time per order would probably 
be less than if a similar degree of control were attem^ed 
through the usual channels of the foreman’s clerk, etc. The 
control of operations was very much better. This system was 
in use in a plant which normally had hundreds of small ordexte 
in process at any time, a situation involving a large amount 
of clerical work with any system of adequate control. 

Dozens, perhaps hundreds of systems could be found to be 
added to the list of those described. A material contro sys- 
tem should be as individual as a man’s coat. Analysis shouk 
be made of the requirements of the situation along the general 
lines and principles indicated in previous chapters, and suit- 
able devices and forms chosen or developed to meet eacli 
particular part of the problem. Each of the elements in tlie 
system, such as the schedule board or progress record, should 
be chosen with reference also to its relations to other parts ol 
the factory system. For each of these single elements of the 
plan there is a choice* among many devices and systems, asy 
for example, in scheduling, between the machine control board 
and the Taylor planning board. Only enough devices have 
been described fairly to illustrate tlie underlying principles 
of control. 


CHAPTER XIV 

ACCOUNTING AND COSTS 

The purpose of the factory accounting system is, first, to 
preserve a record of all transactions involving money values 
which take place in the conduct of the business, and second, 
to so classify and assemble these transactions as to present 
to the various executives involved a clear picture of the 
results of operation and of the financial position of the com- 
pany. Only a very brief outline of the methods by which 
this is accomplished can be presented in this chapter, but a 
clear conception of the problems of factory management 
cannot be given without at least a brief discussion of this 
subject. For the sake of simplicity a majority of the illus- 
trations are based on the assumption of an order cost system. 
This, although not the only common method of cost finding, is 
one of the most logical and easy to explain. 

Theory of Accounts. — The theory of double entry book- 
keeping is that in every transaction affecting values an ex- 
change takes place, by which one party receives a value, while 
the other gives an equal value. Thus when a customer re- 
ceives a shipment he is made responsible for or debited with 
the amount of the invoice, while the company, having parted 
with an equal value if we include profit, is relieved of respon- 
sibility or credited with an equal amount. The most 
elementary set of accounts would be a single proprietor- 
ship account in which the proprietor was debited with receipts 
of money or materials and credited with the giving out of 
these values. It is convenient to separate the proprietor's 
account into a number of separate accounts thus, one for 
real estate, one for materials, for accounts receivable, for 
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accounts payable, and so forth. These accounts will corre- 
spond with the reservoirs of capital shown pictorially in 
Figure 6, Chapter II. Thus the transformation of cash into 
raw material would be represented by a credit to cash and a 
debit to materials. By this system of equal charges and 
credits the total amount of capital in the business will remain 
unchanged on the books, save for the periodical reckoning of 
profit and loss. 

Books of Account. — The record of these transactions is 
made in two steps. First a record of each transaction is 
made chronologically in a day book or journal. Thus one 
entry in effect might be, ‘‘Mar. 22 — credit cash, $10.00, debit 
materials $10.00, for lumber purchased from John Doe.’' This 
entry" may be shortened by providing columns for indicating 
the accounts to be debited and credited, and by indicating the 
account by a number or symbol. A typical ‘‘card of accounts’' 
is shown in Figure 56. 

The second step in recording the transaction is the posting 
of the Journal entry" as a debit or credit to the necessary 
ledger account. Thus for the transaction shown, Cash, ac- 
count Number 210, would be credited or relieved of responsi- 
bility for the $10.00 paid, and Materials, account Number 231, 
would be charged or made responsible. 

Reference is made in the card to control accomits. Since 
there may be many hundreds of small individual accounts 
in one general class of accounts such as accounts receivable, it 
is convenient to keep a separate account in wliich all trans- 
actions w"hich are of one type are summarized. To keep 
a control account for accounts receivable, therefore, each time 
any pasticular customer’s account was credited, the controllmg 
account w"ould theoretically be correspondingly credited, or 
debited as the case might be. Practically only totals of these 
detailed transactions are posted to the control aceoimt. By 
thus keeping a duplicate record of totals two pui’poses are 
served, first a check on errors in entry, since tlie two totals 
must agree, and second the convenience of having [ivailable 
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CARD OF ACCOUNTS 
John Doe & Company 

(Account numbers ending in 0 indicate classes of accounts which 
would be subdivided to suit the needs of the business.) 

100 Capital Assets 
111 Land 

120 Buildings and Equipment 

121 Buildings 

122 Machinery and Equipment 

123 Office Furniture and Fixtures 
130 Reserves 

200 Current Assets 
210 Cash 

220 Accounts and Notes Receivable 
230 Inventories 

231 Raw Material 

232 Work in Process 

233 Finished Stock 
240 Prepaid Expenses 

300 Liabilities 

310 Accounts and Notes Payable 
320 Accrued Accounts 

400 Proprietorship and Surplus 
410 Capital Stock 
420 Surplus 

430 Surplus and Contingency Reserves 
I 501 Profit and Loss 

1 600 Sales and Revenue 

I 610 Sales 

I 611 Deductions and Allowances 

620 Miscellaneous Revenue 

700 Selling Expense 
710 Salaries and Commissions 
720 Miscellaneous Selling Expenses 
730 Advertising Expense 

; 800 General Administrative Expense 

I 810 Salaries 

i 820 Supplies and Stationery • 

; 830 Rent 

840 Taxes 

j 850 Insurance 

860 Interest Paid 
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900 Cost of Sales 
910 Merchandise Purchases 
920 Direct Labor 
930 Factory Expense Accounts 

931 Salaries and Indirect Labor 

932 Maintenance and Repairs 

933 Supplies 

934 Freight and Cartage 

935 Insurance 

936 Taxes 

937 Depreciation 

940 Distributed Expense Account 
1,000 and up, Production Order Number Series 

Fig. 56 

CARD OF ACCOUNTS. 

at all times the total of each of the important classes of 
accounts. 

In modern bookkeeping this system of two-stage entry 
of the transaction by daybook and ledger is preserved in 
principle but usually shortened in practice by filing certain 
original records, such as the duplicate copy of the customer's 
invoice, in place of making the journal entry. 

To ascertain the correctness of the ledger entries a trial 
balance may be taken by listing the debit or credit balance 
in each account, when the sum of the debits should equal the 
sum of the credits if all accounts are in balance. Certain 
errors wdiich do not affect the balance may fail of discovery 
by this method. 

Closing the Books. — ^The ledger accounts as described, in- 
clude both real accounts, representing actual property^ values, 
and certain other accounts such as rent, taxes, labor, etc., 
which do not represent actual tangible assets, but only ex- 
penses incurred in the carrying on of business. These latter 
accounts are known as nominal accounts, and to ascertain 
the actual result of operations for a period, these nominal 
accounts must be balanced off and cleared from the books. 
This is done by closing them into an account known as profit 




210 


FACTORY MANAGEMENT 


and loss. If this account of profit and loss is debited with all 
expenses of doing business and credited with the gross re- 
ceipts from sales and other sources, the balance will evidently 
represent the profit, or loss if there be any. This balance, 
which we will assume to be profit, may now be credited to 
the proprietor’s account, representing the net result of the 
various expenditures and receipts of the period. 

Omitting some of the auxiliary or alternative entries which 
would be made in practice, the chain of entries by which 
the value equation is maintained in this series of transactions 
would be somewhat as follows: 

SIOO.. Debit cash. Credit proprietorship for contrib- 


uted capital $100 

50.. Debit expense. Credit cash 50 

100.. Debit accounts receivable. Credit sales 100 

50.. Debit profit and loss. Credit expense 50 

100.. Debit sales. Credit profit and loss 100 

50.. Debit profit and loss. Credit proprietor 50 


Financial Statements. — The results of these entries may be 
presented in a Statement of Profit and Loss such as that 
shown in Figure 57 below. In this statement the gross sales 


Statement of Profit and Loss 


Gross sales $1,000,000 

Less discounts and allowances 30,000 

Net sales 970,000 

Less cost to manufacture 600,000 

Gross profit *370,000 

Less administration and selling expenses 150,000 

Operating profit &0,000 

Less interest paid 100,000 

Net profit $120,000 


Fig, 57. 

PROFIT AND LOSS STATEMENT. 
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are set up and the net profit is obtained by successive sub- 
traction of the various classes of expend. 

We may now present the financial condition of the company 
in a Balance Sheet 'which may be drawn off as the total of all 
the real accounts remaining after closing the nominal accounts 
into proprietorship. In the above skeletonized example the 
balance sheet would be: 

Assess Liabililies and Capital 

Customers’ accounts $100 Proprietorship $150 

Cash 50 

A balance sheet showing the form and items typically 
found for an industrial company is shown in Figure 58. 

Cost Finding. — The system of accounts, described above, 
shows clearly the aggregate results of operation but it does 
not make a separation between the results for particular lines 
or products. Costs of such products may be ascertained 
either by a further subdivision of the general accounts, or by 
independently reckoning up the amount of labor, material, 
etc., expended on tlie order, using the general accounts only 
to ascertain the percentage of overhead to be added to cover 
those items of a general eharacter whicli cannot be directly 
allocated to particular orders. 

Purposes of Cost Finding. — Some reference has already 
been made to the method and purpose of ascertaining costs. 
It is quite possible to conceive of a factor}^ in which the 
margin of profit would be sufficiently high on each article so 
that there W'Ould be no question of the advisability of manu- 
facturing it, and in which direct supervision and observation 
of the various processes would be sufficiently close so that 
the management could be reasonably assured that there w^as 
no substantial loss resulting from inefficiencies. In such a 
case a cost system might contribute little or nothing to profit. 
Many businesses in fact run smoothly and profitably with no 
other records of cost than are obtainable from the general 
financial books of the company, or at, best from an occasional 
estimate and check-up of direct material and labor costs. 
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Doe Manufacturing Company. 


Balance Sheet as of June 30, 19 


ASSETS. 

Current assets: 

Cash 

$110,348.22 


Customers’ accounts receivable, 

less reserve 

125,503.41 


Inventories 

948,380.65 

$ 1 , 184 , 232.28 

Investments : 

Stock in subsidiary companies 


$200,600.00 

Prepaid expenses: 

Unexpired insurance premiums... 

$9,481.64 


Prepaid interest and taxes 

6,841.00 

$ 16 , 322.54 

Fixed assets : 

Real estate, buildings and im- 

provements 

$2,643,980.24 


Less reserve for depreciation to 

June 30 , 1923 

360,401.00 

$ 2 , 283 , 579.24 

TOTAL ASSETS 


$3,684,734.06 

LIABILITIES. 

Current liabilities: 

Notes payable 

$ 60 , 000.00 


Accounts payable 

67 , 241.75 

$127,241.75 

Accrued liabilities : 

Federal taxes 

$18,041.15 


Payrolls 

4,002.85 


Customers’ credit balances 

3,481.20 


Sundry accrued items 

1,420.43 

$ 26 , 945.63 

First mortgage bonds 


$600,000.00 

Special reserve for contingencies... 


$100,000.00 

1 Net worth: 

Applicable to preferred stock 

$1,000,000.00 


Applicable to common stock 

1,200,000.00 


Surplus 

630,546.68 

$2,830^,546.68 

TOTAL LIABILITIES 


$3,684,734.06 


Fig. 58. 

BALANCE SHEET. 
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With closer margins or more involved maniifactiiring prob- 
lems, however, there is a serious danger that without adequate 
knowledge of costs, unsuspected leaks will creep in, which 
will seriously diminish profits. For one thing, a good cost 
system shows separately and accurately the cost of each of 
the several lines of product made. Often some line will 
be found to be made actually at a loss, the loss being con- 
cealed by the profit on another line, since tiic general accounts 
do not usually separate the various lines of manufacture. 
The cost system shows up and makes it possible to eliminate 
or correct such parasitic lines. It tends also toward a more 
accurate realization of and provision for such unseen expenses 
as depreciation, spoiled materials and waste. It is also of 
value in comparing efficiencies as between one department or 
one period and anotlier, thus making possible the detection 
of leaks and inefficiencies. It also gives the information 
necessary for correct setting of selling prices where these are 
not already fixed by competition. 

Methods of Collecting Costs.— Two systems of cost finding 
were referred to, one in which tiie costs may be obtained by 
subdivision of the general accounts, a second group in wiiich 
no attempt is made to tie costs in with the general accounts. 
To provide for finding tlie costs by tlie first method it will 
be necessary to expand the rudimentary set of accounts used 
as an example on page 210 to include new accounts. The 
real accounts, proprietorship, cash, materials, maehineiy, 
customers’ accounts, etc., will remain unchanged, but an ac- 
count will be added for work in process, and one for finished 
materials. When an order is issued for tlie manufacture of 
a customer’s order we will now as before credit materials and 
the proper expense accounts for materials, direct labor, and 
general expense expended on the order. We will debit work 
in process, the debit being made on a cost sheet, one of many 
whose total amount comprises the work in process account. 
A controlling account will also be kept separately to show' 
this total amount. One form of the cost sheet is illustrated 
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Fig. 59. 

COST SHEET, LABOR HOUR METHOD. 
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in Figure 59. Cash expenditure incurred for direct labor 
or material will be posted to this cost sheet from the 
respective time card or requisition, and the cost sheet will 
also be charged with a proper proportion of the expense, the 
corresponding expense accounts being credited through an 
intermediate ‘Tactory Expense” account. 

With the eornpletion of tlie job the Work in Process aeeount 
will be credited (the cost sheet being closed and filed and the 
controlling account credited with its total). The Finished 
Stock account will be correspondingly debited, and with the 
shipment of the goods Finislied Stock will be credited and cost 
of Sales account will be debited with tlie cost of tl:ie goods sold. 
Sales will be credited with gross sales, and debited with cost of 
Sales, leaving a credit balance, if the business is profitable, 
which may periodically be closed into profit and loss. 

Non-Balancing Systems. — Tlie .system described gives tlie 
most accurate and dependable results, but involves, some 
additional expense for bookkeeping. In many industi’ies in 
wdiieh costs cliange but little from one [leriod to anotlier,, 
simpler and more approximate systems may ^uir!ct\ and it is 
probably true tliat a majority of factories um* (*ost ^ystc•m^ 
in wliieh no attempt is made to tie the eo.sts in with ilit* 
general accounts by the rnethotl described. 

One such system is to use a cost sheet similar to Figure 59, 
collecting costs just as described except that tlie individual 
cost sheets are not balanced with the work in process account. 
It may be sufficient for the purposes of the management^ to 
collect this cost information only at occasional intervals. 
Then the, material requisitions and time cards would be made 
out just as before, charging the proper job, and serving the 
usual purposes of timekeeping and material record, but only 
at intervals would they be assorted and posted to the job 
cost sheets. 

Figure 60 shows the steps taken in collecting costs in a 
representative job cost system. 
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Fig. 60 . 

PROCESDURE IN FINDING JOB COSTS, 
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Test Run System. — A simpler but more approximate plan 
is found in small factories or simple repetitive types, 
in which no record is kept of the expenditures on individual 
orders. Here careful measurements are made of the amount 
of materials used, with due allowance for scrap, and labor 
costs are ascertained by making a test run, during which 
careful records of time, output and cost are kept. Where 
most of the work is paid by the piece the labor (‘ost is still 
more simply obtained. Labor costs per piece are of course 
known, and witli any change in matfU’ial prices the materia! 
cost items on tlie cost card will be re\dsed. At intervals tlie 
test run will be repetited as a clieck. The only remaining 
variable, the overhead expense, will be periodically ascer- 
tained from tlie general accounts. A further approximate 
check may be made by comparing tlie cost of production for 
the period at tliis a.seertained price, with tlie totaJ expenditures 
of the period for labor and material as shown by the books of 
aeeount, the actiia 1 amount of production being obtained 
by comparison of the opening and closing inventories for the 
period. 

A still simpler case is of course presented wliere only 07i€ 
prodvet is made, in which case the cost is the total of all 
expenditures for a period, divided by the output for the 
period. No question of classification or division of expenses 
between orders enters iiere. 

Process System. — Where the product is inanufactured 
repetitive!}^ another plan of collecting cost is frequently used. 
Here the cost of each process is ascertained, the labor cost 
being collected continuously and totaled montlily or peri- 
odically -for each process. Thus the cost of grinding pistons 
would be ascertained by dividing the labor cost at the grind- 
ing machines for the month by the output of tlie machines. 
The product cost will evidently be the sum of the various 
material costs and of tlie total of the unit' process costs. This 
method would lead to some inaccuracies where the different 
orders required variable amounts of time, but is quite exten- 
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sively used where the whole product, regardless of minor 
variations, passes uniformly through a fixed series of opera- 
tions. More accurate costs may be obtained by keeping 
separate the work done on various lots at a process. Thus if 
one hundred hours of work produce one hundred units of part 
A, at a process and one hundred hours produce seventy-five 
units of B, the total work and output during the month on 
each lot may be kept separate and an accurate process cost 
obtained for each. 

By-Products Costs. — ^A diflScult question is raised where 
the residue of one process is utilized for the production of 
some by-product, as where short blocks of wood sawed off 
in one process are made up into toys, or chemical wastes are 
reclaimed, yielding salable by-products. Where there is an 
established market price for the waste or for a corresponding 
grade of material, it would be proper to credit the cost of the 
original product and debit the cost of the by-product with 
this market value. Where there is no such standard of value 
the value of the waste would be set by an estimate, in making 
which consideration would be given to any extra expense 
entailed in securing the waste in usable form, to the propor- 
tion of the by-product contained potentially in the raw 
material, and to questions of policy, such as the relative 
keenness of competition in the various lines. Such consider- 
ations of expediency have no place in the pure theory of cost 
finding but do to an extent affect practical decisions. 

Expense or Burden. — In addition to expenses directly 
chargeable to the product or customer’s order, there are many 
expenditures which bear only an indirect relation to the 
individual order, many of which, in fact, must be incurred 
whether much or little output is produced. One class of such 
indirect or burden expenditures is really composed of expendi- 
tures which are direct, but too small to permit of separate 
record. Thus small supplies, sandpaper, paint, etc., are really 
used up on separate jobs, a fraction of a cent or so to each 
job. The same is true of trucking and some other types of 
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labor in which the man works so short a time at each job 
tliat is is not profitable to separate the items. A sec‘ond class 
A’aries with output, but not directly or proportionally. Thus 
power bills are higher with larger output but not propor- 
tionally, for shafts and idle pulleys are run even when the 
macdiine is not working. Similarly, with shop supervision, 
clerical expense, depreciation of machinery and many other 
items. There is a tiiird class of fixed charges, sucli as rent, 
interest on bonds, capital taxes, depreciation of buildings, 
which goes on practically independently of output, or even if 
operation is temporarily suspended altogetlier. 

The Distribution of Expense. — Tiie problem of expense 
distribution is to find some metiiod, necessarily somewhat 
arbitrary and approximate, by which these general or un- 
attached expenses of production may be td;)sor!ied into tlie 
costs of the production of the. specific order or product, in 
some fasliion whieii is as closely proportional as possible to 
the actual incidence of the expense and is at tiie same time 
not so elaborate tis to entail undue cderieal expiaises. Tims 
we cannot tell precisely what the cost of power is for any 
individual order, but by finding out tiie a\’erage use of 
power by a particular machine and charging tlie product at 
an hourly rate for its use of the machine, we may approxi- 
mate a correct distribution of the particular expense item of 
power. 

Production Center Plan. — The most accurate method of 
expense distribution is undoubtedly the prodiietion center 
plan described by A, H, Church. His plan is to treat each 
machine or other producing unit, sometimes a whole group 
of similar machines, as a semi-independent little shop. The 
normal use of a punch press may be two hundred hours per 
month. Against this output must be charged the rnonilrs 
expenses, depreciation of the machine, power consumed (as 
measured by a test of the horse power of the machine), liglit 
and rental (based on the number of square feet of space 
occupied) and a percentage, estimated as closely as possible 
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in accordance with the actual facts, of the general supervision 
and other expenses of the factory. This hourly operating ex- 
pense or machine rate would be ten or fifteen dollars an hour 
for a big printing press, costing perhaps a hundred thousand 
dollars, occupying many square feet of floor space and requir- 
ing costly supervision. It might be but a few cents for a 
simple work bench. Whatever it is_, the machine time will be 
recorded, and the machine earnings charged to the job exactly 
as the man’s earnings are charged, the machine number being 
noted on the man’s time card and the rate looked up, extended 
on the card, charged to the job cost sheet and credited to 
factory expense. 

One problem which arises with this system is the distribu- 
tion of idle or unearned machine time. The burden rate is 
based on the normal hours of use (not total hours working 
time, since it is often necessary to buy expensive machines 
which are habitually used only a few hours per month). If 
the machine is not employed at this normal rate of use it 
will not earn its burden and there will be at the end of the 
period an amount of burden not distributed to the work. It 
would produce very distorted costs to try to charge some 
single unfortunate job which happened to use the machine 
in a period of idleness with the total burden for the month. 
Church’s remedy for this diflBculty is to treat this expense of 
idleness as a general expense, and to add it as a supplementary 
rate to the burden to be distributed to the coming month. 

If jobs are priced on the basis of cost this would mean 
that the less the volume of orders the higher the unit cost 
would be, whereas the practical situation in this case usually 
calls for a lowering of prices to secure more business. To 
remedy this and prevent distortion of costs H. L. Gantt 
proposed that instead of treating the loss due to idleness as 
an expense, it be carried direct to profit and loss, as a hazard 
of business or an expense of bad management. This is theo- 
retically more in accord with the facts. In the long run the 
loss would have to be recouped by a higher average rate of 
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profit, and would come to the same thing as with the other 
system, except that it gives a somewhat clearer picture of 
what is happening. A good alternative method is to set 
aside part of the surplus as a special reserve against idleness. 

Excellent though the production center system is, however, 
it is a somewhat costly one to operate. Changes in equip- 
ment keep taking place, and each change requires resetting 
of the macliine rate. There is also the additional labor of 
extending and posting tlie machine time. There are many 
cases where more approximate systems will give really as 
effectiA’e a distribution of expense. 

Labor Hour. — Probably the most commonly used of all 
systems is distribution on the basis of the labor hour. Under 
this system the total expense for the period is divided by the 
total number of hours worked, and the resulting expense per 
hour is applied to the cost of the Job for each hour worked. 
Thus, if during a month, 10,000 hours are worked, and the 
indirect expense is $6,000, a rate of 60 cents per hour is applied 
as burden. If a job carries ten hours of direct labor time an 
item of $6.00 expense would be added on the job cost sheet. 
Since this computation is made on the basis of the previous 
month each time, tliere will usually be a small iinabsorbed plus 
or minus balance to be carried forward and absorbed in the 
next month’s burden. As regards supervision, office expense, 
and many of the other expenses, the labor hour plan provides 
a comparative^ accurate method of distribution. It is also 
correct when there are no great differences in equipment, all 
the machines being similar or so inexpensive that their burden 
would not be significant. 

This labor hour method may be refined somewhat and made 
to approach the production center method by using different 
rates in different departments. For example, if one depart- 
ment is equipped with hea\'y presses, anotlier with benches 
only, a liigher rate could be used in the machine department. 
But wliere labor is the large item in cost, the simple labor 
hour method is usually adequate. 
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Other Plans of Distribution. — Other methods are also used. 
In the labor cost system the burden is distributed as so much 
per dollar of labor, instead of per hour. It is not as accurate 
as the labor hour method, but simplifies the bookkeeping 
slightly. In the so-called '‘old machine rate'’ which was the 
predecessor of the production center plan, the production time 
of the machines, instead of the men, is used as a basis for 
distributing burden. In the prime cost method, the prime 
cost of the product (material and direct labor) is the basis of 
expense, and so many cents of burden are added to every 
dollar of direct labor and material cost expended on the order. 
It is a somewhat rough and ready method, not as accurate as 
the labor hour method except under very uniform conditions, 
since material cost bears no definite relation to other manu- 
facturing expenses. 

Depreciation. — Depreciation is the normal wear and tear 
of machinery, and should usually include an allowance made 
for its possible obsolescence or becoming out of date. All 
equipment, except items of permanent value, such as land, is 
being slowly used up and its expense must in some way be 
absorbed by the product it is turning out. Since the cost of 
replacement does not fall uniformly over the period but comes 
in a lump when a new machine must be bought or irregularly 
when repairs which extend the life of the machine must be 
made, it is customary to provide a depreciation reserve. This 
may conceivably be an actual accumulation of cash, but cus- 
tomarily it is an amount annually charged to expense and 
credited to the reserve. The unabsorbed cost of the machine 
plus its reserve will thus remain constant and the machine will 
be fully written off during its estimated life. * 

Various methods are in use for estimating the annual de- 
crease in value of the machine. In the case of machines in 
w^hich wear has a definite relation to use a certain amount 
of the value of the machine may be written off per hour or 
mile or other unit of use. Another method is the ^‘declining 
balance” method, in which a certain percentage of the remain- 
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ing value of the machine is written off annually. Another 
method is the annual phj-sical appraisal of the value of the 
machine, the difference between the present and previous 
appraisal being written off. Another is the ‘‘'sinking fund” 
method, using whicli an amount is set aside each year, such 
that, with its interest calculated, it will yield as a matured 
annuity at the end of the expected life of the machine the 
difference between the first cost and the scrap value of tlie 
machine. 

Tl'ie simplest^ and most generally used method, liowever, 
is the “straight line” method, by wliich, if the value of a 
machine is $1200, its scrap value is $200, and its estiinated 
useful life ten years, $100, or one-tenth of its net deprecdable 
value, will be written off each year of its life. 

Small tools are usually treated as an expense, and absorbed 
during the current year, since tlieir \'ahic after a year’s use 
is uncertain. The cost of special appliances, fixtures, etc., 
reciuired for the customer's job and not cert.ain of sub>equent 
use is charged to the specific job, a deduction being maile for 
remainder value. If the manufacturer is tender-hearted he 
will give tlie customer tlie benefit of tlie cliarge by making 
a lower price on subsequent jobs which may use the same 
equipment. 

Accounting Entries for Distribution of Expense. — The 

entries by which the various expense accounts would be dis- 
tributed to the product would be as follows: Credit the 
particular expense account, such as taxes, salaries, etc., and 
debit an account set up for “Factory Expense” 1940 in the 
card shown). Credit this account and debit the job cost sheet 
(Work-in Process) with the amount of expense chargeable 
as determined by the production center, labor hour, or other 
method of expense distribution used. 

Selling and general administrative expense^ might be in- 
cluded in the expense rate applied to the job, but are more 
usually applied to the factory cost as a separate percentage, 
based, for example, on cost of the product. They may also 
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be separately applied in the operating statement as illustrated 
in Figure 57. 

Predetermined Costs. — The use of the cost system as part 
of the plan of budget control of the factory is referred to in 
Chapter II. It is possible either to set up the standard costs 
from experience, to serve as a comparison with real costs, or 
actually to charge out the product in the factory accounts on 
the basis of the predetermined costs, carrying any plus or 
minus balance resulting from actual operation into an ad- 
justment account. 

Standard Trade Association Systems. — One of the im- 
portant practical advantages of cost accounting is that it 
shows a man what his actual expenses are and prevents his 
selling below cost. Selling below cost is as ruinous to the 
man’s competitor as to the man himself, since the competitor 
also must meet the price or lose business. A realization of 
this common interest in a true knowledge of costs by all mem- 
bers of trade has brought about a very widespread adoption 
by trade associations of uniform cost and accounting systems, 
usually devised by an expert cost accountant and approved 
and adopted by the association. Typical of such systems is 
that of the United Typothetse, the printers’ association. It 
furnishes to members of the association, or to any interested 
printer (since its widespread adoption is to the interest of all), 
a complete set of forms for cost finding, a recommended classi- 
fication of expenses, a plan of distribution on a ^^sold hour” 
(direct labor hour) basis, and recommended percentages 
based on experience for depreciation allowances for the various 
classes of equipment; interest rates used, and other expenses. 
(It may be noted that the inclusion of interest in coets is a 
matter on which accountants differ, the more widely accepted 
theory being that interest should be treated as a profit, not 
a cost, except where actually paid for borrowed money.) 

Similar standard systems have been worked out for retail 
clothing and shoe store associations, shoe manufacturers, 
furniture manufacturers, and a wide variety of other indus- 
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tries. While not always adopted in toto they exert a strong 
influence toward uniformity in accounting metliod and con- 
sequently in the basis of price making. 
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CHAPTER XV 

SUPERVISION AND INSPECTION 

Control of the factory schedule, important because it is 
so basically connected with the general factory organization 
and control, has been discussed at some length in previous 
chapters, and financial and cost control by records have been 
outlined. Two other problems of control required consider- 
ation, control of quality by inspection, and supervision of 
the workmen by the foreman and their line superiors. 

Inspection. — The engineering department or other design- 
ing agency furnishes the factory with a set of specifications, 
which if followed out will presumably result in a marketable 
and serviceable product. Presumably also, these specifications 
indicate minimum requirements, the lowest grade of material, 
the widest tolerances, which can be permitted and still obtain 
the desired quality, which may be very high or of lower grade. 
It is the duty of the inspection department to enforce these 
specifications. As a by-product of this enforcement it will 
more or less automatically accomplish the following purposes: 

(1) Prevent the expenditure of additional time and material 
on spoiled work. 

(2) Indicate defects in the process or design, such as faulty 
tools or worn dies, which result in rough or oversize wbrk, im- 
perfect design of patterns which would result in warped or 
defective castings, and many other faults whose prompt cor- 
rection is important. For this purpose an inspection report 
is frequently required with defective work, which indicates 
what caused the trouble, whether carelessness of operator, 
poor material, defective tools, or other causes. 
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(3j Fix responsibility for poor work, particularly important 
with piece work systems, although important at all times. 

The work of inspection is of various types. Sometimes it 
is very simple routine work. Thus to test the degree of mag- 
netization of a telephone receiver magnet, a girl inspector 
passed it in a specified way in front of a combination in- 
ductance coil and electrometer, and, if the recording needle 
registered the required intensity on the scale, dropped the 
part into a tray of accepted parts, otherwise into a tray of 
work to be re-magnetized, or in ease this proved impossible, 
rejected. Gauging is usually of tliis simple type, the operator 
having a high-low limit gauge and rejec-ting evcrytiiing not 
falling between the two limits. For this work faitli fulness 
to exact routine instructions, a liking for sedentary routine 
work, deftness, and ability for reasonably sustained at'tention 
are the principal requisites. Women frequently succeed bet- 
ter than men at it. 

The rejects from this first inspection are often re-ins|)ca*i.ed. 
Depending on tlic nature of the work, tliis usually icJIs for 
quite a different and a less common mental eqiiiprnc'nt. Judg- 
ment, and ingenuity in finding ways to matcli o\’ersize parts 
for example, or to correct errors so tliat tlie part cam be used, 
are of importance here. This work of reclaiming such sal- 
vaged parts should be done in a room where tlie parts will 
not be accessible to some foreman who happens to he sliort 
a part and will be tempted to try to pick up a reject to serve 
in the emergency. 

Inspection in non-routine processes also eal! for a higher 
degree of judgment and trade knowledge than does routine 
inspectitm. Here the inspector cannot work according to a 
single formula, but must be able to read blueprints and must 
understand the use to which the part will be put. 

Organization of Inspection. — Under the pressure of pro- 
duction and cost, tlie urgency to slvip some particular order 
perhaps already past due, there is a powerful temptation in 
critical cases to relax the standard just a little. The chief in- 
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spector should stand clear and independent of the production 
organization. This means that he should stand not lower in 
the organization than as a direct subordinate to the general 
manager, works manager, or an executive similarly removed 
from direct production problems and in contact with other 
executive phases to preserve a proper balance. Sometimes 
the chief inspector reports to the superintendent, but in this 
case frequently the engineering department is given a separate 
^‘engineering inspection'' department which settles difficult 
cases and sees that standards are not relaxed. 

Reporting to the chief inspector in any large organization 
will be foremen inspectors responsible for the larger divisions 
of the works. Under these men in turn will be, typically, one 
or two porters to assist in handling heavy boxes of parts, a 
sufficient number of counters, who count but do not inspect, 
a sufficient number of routine inspectors, and perhaps one or 
more travelling inspectors, who may be sent out to inspect 
specific jobs in the shop, and also go from machine to machine, 
checking up the quality of work of individual operators, etc. 
It is important that the first piece, produced at the starting 
of an}^ operation, shall be inspected for correctness of dimen- 
sion, method and finish, either by a travelling inspector or by 
the man's foreman. This makes it certain that the man un- 
derstands instructions and that his equipment is in order, 
preventing many possible spoilages. 

Various plans are used for the transportation of the parts 
to inspection. One common plan is to have an inspection crib 
in each department, the work being moved to the crib when 
the operation is finished, inspected, and moved to the next 
operation. Control of movement of material, the rtjcording 
of time and giving out of new jobs may evidently in many 
cases be centered at the point of inspection or adjacent to it. 
Where the process is continuous the various inspections 
necessary will usually be located at the proper point in the 
process, like any productive process. Where the work is large 
and heavy, central inspection may have to be abandoned, 
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the inspector being sent to the job as it is completed. Evi- 
dently the inspection organization will usually be composed 
of scattered units, presenting problems of supervision which 
are best solved by carefully selecting responsible individuals 
who will work without the need of constant supervision, and 
then retaining these people by an intelligent labor policy. 

Considerable economy is possible in inspection work by a 
judicious use of sampling methods and selection of strategic 
points for inspection. Parts from an automatic macliiiie, for 
example, will only ver>^ slowly depart from t!ie standard 
dimension as the tools wear dull, and it may be sufiicient to 
check one part, out of every thousand, to make sure tliat tlie 
lot as a whole is up to standard. Where the opportunity for 
variation increases, the ratio of inspected parts will be in- 
creased. The percentage of inspection varies also witli the 
importance of perfection. If the part, is to be assembled in 
tlie plant it may be cheaper to let a small |)roportion of 
imperfect parts get. past, if they are easi!\’ detcaded Ijy the 
assembler, than to go to tlie cost of lOO'-r irnpca^tion. (In tlie 
oilier liand, the irritation and ill-will caused in the (aistomer 
wlien lie pays his good money for a defccdivc* article, the dis- 
turbance of relations with t-iie dealer, make it iiiiportant tliat 
for the final inspection, in most classes of work, every part 
shall pass scrutiny. 

Various considerations influence the selection of the process 
for inspection. Sometimes defects at one process will be con- 
cealed by the next process. Sometimes, as in hardening or 
heat treating, parts will be subject to special strains and will 
develop flaws. Sometimes a part may most com'eiiieiitly be 
gauged •lit a certain stage of completion. 

One point of importance in inspection is the maintenanee 
of accurate master standards and the frequent cliecking witli 
these standards, of the gauges and other inspection equipment. 
One firm’s equipment for this work is as follows: First, a 
special master standard, a parallel-plane block of steel made 
by a Swedish specialist, kept in a vault at an even tempera- 
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ture and used only to calibrate master gauges. Second, a set 
of master gauges, calibrated from time to time with the 
master-block, and in turn used at regular intervals to calibrate 
the working gauges. Third, the working gauges. Gauges 
wear or are bent or distorted, thermometers and other instru- 
ments become untrue, and a constant watch must be kept. 
The United States Bureau of Standards maintains for the 
use of manufacturers and other interested parties a com- 
mercial testing bureau, in which such tests and calibrations 
are done for moderate fixed costs. The need of accuracy of 
course varies with the product. One ten-thousandths of an 
inch may be coarse for certain work, an inch sufi&ciently ac- 
curate for other types. 

The inspector’s crib is in danger of becoming a point of 
stoppage and a source of much irritation if it is not scheduled 
much as any other work would be. Adequate crews must be 
proAuded, and it is sometimes necessary to arrange the shifts 
so that inspection can be done after or before regular shop 
hours, so that production may start off promptly. Inspectors 
usually work on a day rate, although piece rate, with cheek 
sample inspection, is occasionally used. 

Foremanship. — The design function, the supply of ma- 
terials, machinery, men and money, the control of production, 
the cost records, are all of them auxiliary functions in the 
factory, which, as in lathe or other machine tool, supply the 
power and control of movement by which the cutting point of 
the tool, the function of actual operation, is brought to bear 
on the work. These functions are auxiliary in another sense ; 
in spite of their intimate and routine connection with pro- 
duction, they may be regarded, and by the workman are 
regarded to a certain extent, as clerical in nature. These 
departments write the orders to which the “boss” signs his 
name. 

These functional departments are in fact a newer organiza- 
tion form which has advantages in point of skill of perform- 
ance over the older line organization under which men have 
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worked since the beginning of timej but wliich requires more 
complicated and less intuitive adjustments on tlie part of the 
men who work under it. In dealing with workmen, who as 
a whole are mo\'ed more by liabitual and emotional than by 
intellectual considerations, it has been found wise to retain 
the old undivided and pers-onal authority of tlie line* boss. 
Taylor proposed and operated a system of functional fore- 
mansliip, in wliich eiglit boss.es and planning (‘lerks din/cted 
the activities of the workman, but it is significant that the 
form in which Taylor’s idea of functionalizing tfie wairk of 
supervision found final general adoption was a plan which, 
while it retained tlie basic idea of functionalization, went back 
to the older foreman as the connecting link between the man 
and the functional specialist. 

The Modern Functional Foremanship. — Tlie first point of 
direct organization contact with tlie workman, is, under tins 
modern plan, a foreman, wlio exercises as before a general 
control over the workman. To tlie workmen lie represents 
the management, and aside from a eertain necessary amount 
of ^‘paper-work” — time reports, for example— dlie workman 
looks to him fur orders, for iiromution, ancl for h‘ndersliip. 
But a foreman who can rise fully to this rc^sponsihilily is 
so scarce tliat lie is apt to be promoted out of the jo!) as 
soon as lie is found, so we bring tlie best aliilities of our limc- 
tional executi\'es a.nd departments to bear upon tiie w'orkman 
through tlie foreman, who thus becomes a sort of a clearing 
house and coo,rdinating point for the instructions of these 
departments. 

Figure 62 illustrates the evolution of functional foreman- 
ship from the old type to the modern type. 

Policies as to wage level, promotion, discipline, care of un- 
fortunate employees, etc., are decided upon by the personnel 
director, whatever his actual title may be, and are transmitted 
to the foreman by means of regular instructions or orders, 
by personal and group conference, by advice and by review 
or appeal in case a mistake has been made by the foreman. 



O-Mqdern Modified Form 



Fig. 62 . 

EVOLUTION OF FUNCTIONAL FOREMANSHIP. 
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Similarly the best method of tool operation, the proper 
cutting speeds, the use of improved technical processes, are 
worked out by the proper staff departments and either im- 
parted to the workmen direct, with the cooperation and au- 
thorization of the foreman, or transmitted by instructing the 
foreman himself in the new methods. Care is taken in all 
these relations, while making it clear to the man that the 
foreman does not have the final word and that appeal may 
be taken for good cause, to make it clear also that the fore- 
man does have the first word, that his authority is normally 
the only direct authority over the man, and that he will be 
supported in his rulings by the management except for very 
good cause. 

The Superintendent. — This line liierarchy wliicli consti- 
tutes the authority backbone of the factor^’ start.s either with 
the general manager, the factory manager, or the superintend- 
ent, depending on size and local conditions of tlie organization. 
The siqmnntejulent is in direct charge of a major producing 
unit— either the wliole shop or an independent brancli of the 
factory. His primary duty is that of carrying out the orders 
of the general management, orders which specify tlie ma- 
terials to be manufactured, and wliicli lay down certain 
general policies and limits as to the amount of iiiventor^o., 
amounts to be spent for special purposes such as expansion 
of a department, wage levels and other policies, changes of 
design, major changes in personnel, major layoffs or overtime 
'work, and similar matters. Within tliese policy limits he is 
given authority over the routine departments of operation, 
such as the production, stores, receiving and shipping, and 
sometin^es employment departments, and over the foremen, 
and is held responsible for results. 

■ The General Foreman. — The major divisions of a good 
sized factory are in charge of intermediate officials frequently 
bearing the title of general foremen. These men are virtually 
more limited superintendents, controlling direct operating de- 
partments only. 
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The Foreman. — The divisions of these departments, which 
comprise the operating units or groups, are in charge of fore- 
men. The title of foreman is variously used, ranging from a 
man having subordinate bosses and virtually a general fore- 
man, down to the local head of a group of half a dozen men— 
the foreman in the latter case often being called a gang boss. 
Generally speaking the foreman performs no direct operations, 
for his time is very fully occupied with the duties of direction 
and supervision. He is usually paid a weekly salary, with the 
vacation and sick leave privileges accompanying it, but this 
salary is for the less important foremen usually only slightly 
above that of the best men under him. 

Leading Workman. — A still lower rank is found in the 
leading workman, who both works at his trade and supervises 
the activities of a small group, either in the absence of the 
regular foreman, or as a subordinate to the latter. Because 
of the rather uncomfortable position in which the leading 
workman finds himself at times because of his very limited 
authority, he is sometimes given the title of ^^straw boss” 
by the men. 

Duties of the Foreman. — The foreman, as stated, acts as a 
clearing house for the orders received from the various de- 
partments. Production orders may clear through him, or if 
received by the workman from the planning department are 
usually shown to him by the man for detailed instructions be- 
fore being started. He checks over finished jobs and approves 
starting a new job if the last one is properly done. He is ex- 
pected to keep an eye on the various operations in process, to 
catch and correct mistakes or slovenly workmanship. He 
shows the men how to do work unfamiliar to them ^nd acts 
as a general instructor in technical method. He confers with 
the planning department as to order of work for his depart- 
ment, calling attention to overlooked jobs and suggesting job 
sequences that will enable him to utilize his machines to best 
advantage, avoiding the tearing down of machine set-ups, 
for example. He sees to it that tools, drawings, and materials 
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are on hand before any job is started, reports defective ma- 
chinery, and in general supplies any gaps in the control of 
the general management. 

He is also tlie principal disciplinary force of the factory. 
The incoming applicant for work is usually sent for final 
approval to his prospective foreman before starting work, 
and his subsequent testing is to a considerable extent- in tlie 
hands of this foreman. Tlie latter recommc'nds promotions, 
transfers, changes in rates, Iiis recommendations being iisutdly 
reviewed by the personnel department and liis superior official 
He supervises general discipline, imno'i'' minor piinishnients 
directly, and recommends more seriou-- penalties, such as lay- 
offs or deductions in pay or discharge, to tlie personne! de- 
partment. If lie is a tyrannical or a varicious man siidi abuses 
are apt to be found in his department as the paying for jobs 
by new men, or tlie pitiful buying of favor by fawning, or by 
bribes, such as tlie annual presentation of a gold watcdi, etc,, 
a token of esteem and loyalty.'’ If he is of better type 
Ids men will come to him in trouble as tliey would to a failier, 
and sucli a foreman, suppoited by a managemtiit of corre- 
sponding type, acquires the enviable reputation of taking care 
of .his men. Sucli a foreman looks out for tlie promutiun anil 
recognition of his subordinates, visits and if possible helps 
them, when they are sick, takes sympathetic notice of the 
weddings, birtlis, national holidays, and genera! good and bad 
fortunes of his clan. It is, after all, these understanding and 
personal relationships between management and men, more 
than conventional and elaborate welfare work which explain 
the morale or esprit de corps of a good organization. ‘'‘Man 
does not live by bread alone.” 

Qualities for Foremanship. — The importance of the fore- 
man in production has been very properly emphasized in the 
literature of factory management. The first step in. getting 
good foremen is proper selection. Usually tlie foreman is 
selected from a groupi of employees who have already been 
under observation for some time. Some plan for rating em- 
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ployees such as that to be described in Chapter XVI may be 
used to advantage in selection. 

Good judgment and ability to plan and organize his own 
work and that of others within a limited range are plainly 
essential. Good physical health, a sense of humor, and an 
even temper are important. Understanding of men and ex- 
perience in dealing with them are present in very variable 
quantities in various men, as are tact, a sense of fairness, 
and the ability to recede with dignity from a false position. 
Personal character is of great importance, since the men take 
their cue from the leader, and either lose respect for, or tend 
to imitate, a loose or vulgar foreman, a drinker, an excessively 
profane man, one given to petty dishonesty and sharp prac- 
tice, or one of warped social beliefs. 

Figure 63 is a reproduction of a rating scale for foremen, 
following the general lines of Doctor W. D. Scott^s method, 
which is further described in Chapter XVI. 

Training. — While there is a great variation in the extent 
to which the qualities desirable in a foreman are found in 
various individuals, many of these qualities can be cultivated 
to advantage, and many companies have organized foremen’s 
clubs or classes with this as one purpose. Thus the Inter- 
national Harvester Company has made a definite educational 
plan, supplemental to a plan of social organization of the fore- 
men and assistant foremen already existing. This plan is de- 
signed to teach better manufacturing technique and under- 
standing of the problems of management, to awaken interest 
on the part of the foreman in his work, and by stimulus of 
interest and discussion to lead to the development of new and 
better methods. 

A training course of slightly different character has been 
given to the foremen employed by Swift & Company. Here 
a plan was used which placed the emphasis on sound 
economics and on the methods of handling men. Practical 
problems were given and the men met for discussion, which 
under the leadership of the conductor of the course and head 


SUPERVISION AND INSPECTION 


237 


Foreman’s name 

F oreman rated by . . . 
Date 


1. Trade ahiliiy. 

Consider kind and amount of trade (or 
dept.) experience: knowledge of and re- 
sourcefulness in using machines, tools, ma- 
terials and trade methods. 

Highest 15. 

Hiph 12 

.\verage 9.... 

Low 6. ...... . 

Lowest 3. 

2. Ability to plan and mperidse. 

Consider ability to maintain standard 
quality work; to place men where they 
can do the best work, to plan ahfnd as 

to have materials, men and tooK re nlv to 
get out orders on schedule time with iiiin- 
imurn production cost, and tc* ke»_‘p a 
steady flow of work through the dept. 

Highest 1.5 

High 12........ 

Average 9 

Low 6. ...... . 

Low(^st 3 

3. Ahility to handle men. | 

Consider initiative, decisiveness, resource-! 
fulness, energy, self-control and ability to| 
deal fairly with his help; to earn their re- 
spect, good will and confidence, to main-I 
tain just discipline and a stable working! 
force. 1 

Highe.st 15 j 

High 12 ........ 1 

Average 9. . J 

liOw 6 i 

Lowest- 3 1 

1 

1 

i 

4. Ability to teach. 

Consider ability to explain hi.s work clear- 
ly and thoroughly to a beginner, to gam 
the beginner’s confidence and intere^st him 
in his work ; his success in developing all- 
round men, bettering men of lower grades 
and increasing generally the knowledge 
and value of the men under him. 

Highest 15........ 

High 12,. 

Average 9........ 

l,.ow 6 ....... . 

Lowest' 3 

5. General value to the company. 

Consider years of sendee, loyalty, ability 
to understand and carry out the compain- s 
policies, orderliness of his department, 
willingness to cooperate with other depart- 
ments and the management, openness to 
new ideas. 

Hiirhest 40........ 

H,igl:i 30 ........ 1 

As'erage 20 ........ ! 

Low 10 1 

Lowest 5 


Fig. 63. 

R.\TING SCALE FOR FOREMEN. 
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of the Department of Industrial Relations, Mr. John Calder, 
ranged over the entire field of the men’s interest, with special 
emphasis on personal and company problems. 

Another approach to better foremanship has been the use 
of the apprentice course specially for the development of 
potential executives. Further mention will be made of this 
point in Chapter XVI. 

As Tead and Metcalf point out in their book on ^Tersonnel 
Management,” the foreman is not only an official of peculiar 
importance in the organization, but is one whose position is 
of peculiar difficulty. His is a divided allegiance — to the men 
by the sentiment and traditions of his worker’s past, to the 
management by virtue of his acceptance of his position, and 
of all his interest and opportunities for advancement. Faced 
with this issue he sometimes secretly and disloyally supports 
or even fosters the grievances of his men, sometimes he swdngs 
to the opposite exireme of undue harshness and contemptuous- 
ness toward his former equals in rank. 

His duties furthermore are exacting, distracting often and 
exhausting, and he is peculiarly subject to the irritableness 
of fatigue. Anyone who has ever felt the strain of rushed 
production, when one’s best may not be good enough and there 
seems no prospect of release from the strain of responsibility, 
can appreciate the difficulty of serene foremanship. 

Practical aid can be given the foreman in his difficult work 
by good planning and control methods which keep things 
running smoothly and relieve him of unnecessary details, by 
proper original selection, by training, by providing enough 
foremen to take care of the work, and by the encouragement, 
recognition, support and leadership of superior officials. 

Over-Foremanizing. — It is possible to over-foremanize. 
The foreman on the one hand should not be burdened with so 
large a number of men or so complicated a group of super- 
visory duties that he is unable to keep up with the adminis- 
trative work of his position. Neither, on the other hand, 
should he have so few^ subordinates that he sets a bad example 
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of idleness to his men, or fusses with them ^dike a hen with 
one chick.’' In the killing and dressing of sheep in a large 
packing plant, one foreman supervises the whole operation, 
which takes place on two floors and employs over a hundred 
men. The operation is continuous and progressive, and 
trouble on the starting floor would quickly show up by 
stopping the later processes. Each employee knows his duty, 
which is unvarying, so that frequent decisions and instruction 
are unnecessary. In general, close inspection, good morale, 
steady employment and sound labor policies, strategic location 
of foremen and inspectors, and piece rate or otlier plans of 
payment based on production, tend to reduce tlic necessary 
number of supervisors and to develop without very much ex- 
hortation a feeling of responsibility for good discipline and 
good work among the men themselves. 

REFERENCES 

Fish, H. E., Hoiv to Manage Men. 

MacDonald. D. J., Executive Training for Foremen, 

Taylor, F. W., Shop Maxiagement, 

Radford, G. S., The Control of Quality. 

Tead and Metcai.p, Personnel Admmktmtion, 


CHAPTER XVI 

THE PERSONNEL DEPARTMENT 

With the general tendency toward specialization, which 
has marked the recent developments in management, it is 
increasingly realized that the correct handling of men is in 
itself a highly specialized function, and the consequent ten- 
dency is tO’ provide in the factory organization for a special 
personnel or labor department which is not directly con- 
nected with production. 

This personnel department may in the small organization 
comprise only one man, who conducts the work of hiring 
men as called for by the foreman, frequently acts as a sort of 
^‘executive secretary^’ in the launching of social and other 
activities, and serves in a staff capacity, assisting the chief 
executive in the gathering of information and forming of 
policies as to personnel questions. 

In the larger plants this function is expanded into what is 
frequently a considerable department, in charge of a man 
of major executive caliber who reports direct to the chief 
operating executive and is on the same authority level as the 
superintendent or works manager. 

The work of the Personnel Department, Department of 
Industrial Relations, or Labor Department, as it is variously 
termed, includes part or all of the following functions f 

(1) Examination and hiring of applicants for work. 

(2) Keeping personnel records which give the history of 
each employee, as to attendance, efficiency, raises, 
promotions and other changes of status, character and 
performance ratings, etc. 
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(3) Trade training and general instruction and education 
work. 

(4) Safety, plant homekeeping , medical and nursing work, 
dental work, etc., for employees, health supervision. 

(5) Leadership of social activities among employees; pic- 
nics, clubs, etc. 

(6) Supervision of plans for financial assistance of em- 
ployees, such as pensions, mutual benefit si(‘kness relief 
associations, insurance, sale of stock, savings plan, etc. 

(7) Supervision of wage levels, and in collaboration witli 
the production department, job analysis and rate 
setting. 

(8) Supervision of plant discipline and collective negotia- 
tions witli the men. 

Figure 64 (see page 2421 represents the organization for this 
wurk of the personnel department of a large company. 

Employment. —-With such a personnel department, liiring 
is centralized at one point, the employment office. Separate 
offices may be maintained for unskilled, skilled, and office 
help, and recruiting branches are sornetimes located away 
from the faetor}% either temporarily or permanently, at favor- 
able sources of supply. Rec|uisitions for help are made out 
as required, hy the various foremen, specifying occupation, 
number of men required, period of probable employment, 
wage to be paid, and requirements or preferences as to experi- 
ence, age, type of man, etc. Sometimes the employment office 
has a file of job descriptions, to which reference is made in 
selecting the kind of man called for by the requisition. 

AppliS^ants are secured for these jobs in various ways. 
Newspaper “want ads,” signs, premiums to employees for 
bringing in friends, are resorted to. Application may be made 
to employment agencies. Agencies operated by the state, by 
the trade association, by the trade union, or by individuals on 
a fee basis, are the principal types. Many men are secured 
on their own application at the factory for a job. 
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The Interviewer. — If the applicant is unskilled or a for- 
eigner he will usually be selected almost wholly on the basis 
of personal interview. The interviewer while questioning the 
man will fill out a simple application blank which will be 
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OEGANIZATION AND DUTIES OF THE PERSONNEL DEPARTMENT. 


filed as a record of the employee, the latter will be given a 
pass and sent with a guide to the foreman, who himself ex- 
amines the applicant and finally accepts or rejects him. He 
will then be assigned a clock number, tool checks, locker, 
etc., as required, and the routine of recording attendance, 
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receiving pay, etc., and of his duties explained to him. Some 
of the more progressive employers include as part of the 
introduction of the man to his duties an introduction to other 
men in the gang, and to the shop chairman if a union or works 
council exists in the shop. It is of much practical value in 
reducing turnover and wasted time to introduce the man 
pleasantly and systematically to his work and his associates, 
creating a favorable attitude at the start. If the applicant is 
for a skilled or permanent position, more attention is usually 
given to selection, and the applicant starts out f:)y filling out 
his own application blank while waiting for an iiittTvicw. 
The interviewer, in this as in all cases, will try to asf‘iTtaiii 
the man’s experience and skill in the special type of work, liis 
intellectual capacity and physical fitness, his previous histcu'v 
as to permanency of employment, insubordination, rcfiatiihfv, 
etc., and his general attitude. Skillful qiiestionina will reveal 
much, but considerable work has been done in devrfoi'fiiig 
special tests of the various abilities required. 

Trade Tests. — For quickly ascertaining the applicants 
trade skill, tlie trade test has been devised. The applicant i;*' 
asked questions involving familiarity with tlie names of tools 
or processes, or requiring judgment and iiiiorniatioii not 
possessed by tlie unskilled man. Or he may be required to 
perform, certain test operations. Most foremen, without 
calling it by tliat name, have developed some sort of rough- 
and-ready trade testing. Figure 65 illustrates the type of 
questions used. The man may also be shown a picture of the 
machine he is to run and asked to name its pa,rts and explain 
how he would work it, 

Psychplogical Tests. — A second type of test is the psycho- 
logical test, of which there are many kinds for various 
purposes. The general intelligence test gives some measure 
of the applicant’s mental alertness and judgment by requiring 
him in a limited time to answer involved questions, to com- 
plete analogies, to follow puzzling instructions and perform 
similar operations selected to demonstrate a range of abilities. 
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THE CARPENTER’S TRADE-ATYPICAL QUESTIONS. 

Apprentice 

1. Question: How many nails would you put in the bot- 

tom end of a 2" x 4" when used as a stud in a wall or 
a partition? What size nails would you use? 

Answer: About four 10 d common. 

5. Question: What is the length of a wood lath? 

Answer: 4 feet. 

9. Question: What does scribing mean? 

Answer: Fitting to an irregular surface. 

Journeyman 

1. Question: In setting a floor joist which edge would 

you use for the top and why? 

Answer: The cro\\m, to overcome the tendency to sag 
from its own weight and that of the floor. 

5. Question: What figures on the steel square would you 

use in marking a mitre? 

Answer: Any two equal figures. 

Journeyman Expert 

1. Question: Name the various rafters used in framing 

a roof. 

Answer: Hip, jack and common. 

4. Question: When would you nail the bottom end of 

the cross-bridging between floor joists and why? 

Answer: After the floor has been nailed down, to pull 
the joist into line. 


Fig. 65. 

TRADE TESTS USED BY THE U. S. ARMY. 


The correlation of properly designed general intelligence tests 
with the individual’s general intelligence as judged by other 
means (such as group judgment or the individual’s ^history) 
has proven high, and they are a valuable corroboration 
although not a final measure of the individual’s intelligence. 
They reveal little as to attitude and motivation of the worker, 
faithfulness, and similar emotional and will characteristics 
without which even an intelligent man is of little value. 

Various tests of special abilities are also in use. Thus the 
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ability for sustained attention is tested by giving the appli- 
cant a certain time to cross out all the ‘hi’s” in a random 
column of the morning paper. Color perception may be 
tested with a color scale. Memory in various directions may 
be tested by giving the applicant a number of named photo- 
graphs, later to be identified wlien shown, unnamed, or giving 
him figures or .messages to reproduce. ^.luseular coordina- 
tion is tested by lia\'in.g the operator, working in time with 
a fixed rhythm, pick up and insert pegs in a row of holes in 
a “match board.” Quickness of reaction time, useful in 
selecting speedy routine workers, inspectors etc., may be 
tested, and tests have been worked out for a variety of otlier 
physical and mental qualities. 

The Rating Scale. — A method of selection sometimes used 
for the more important employees sueli as stdoinen, anti 
frecjuently and effectively lased for judging old empluyees, is 
the rating scale. The various qiiaIi.fications reiiuired ti.ie 
position are listed and assigned weights indicaitiiig relati\'e 
importance. Members of a group of superiors or tissociates 
who have had opportunity to observe the indi\’id.i.Ui!’s |)er- 
formanee then independently list him as “excellent,” “aver- 
age,'” “poor,” or on a percentage basis, or by comparison, 'with 
selected type individuals, on each of the specified qualities, 
the total rating being tlien computed. This is a very practical 
plan for keeping track of men after employed. The periodicatl 
rating brings to light good men, and has the incide.ntal 
valuable result of training the superior himself in accurate 
and balanced judgment. See Figure 63, Chapter XV, for a 
foreman's rating scale. 

The psS’chologieal test has given excellent results in a large 
number of instances. It has been the experience of some 
firms, however, that a skilled interviewer, perhaps incor- 
porating in an informal way . some of the test methods into 
his interviewing, can for many types of work make n.ear.iy as 
good an estimate as that furnished by the test. One useful 
result of the development of these tests should be the improve- 
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ment of interviewing methods, and the tests themselves effect 
economies where the cost of training the applicant is high. 

One very generally used supplement to the personal inter- 
viewer is the medical examination, valuable in preventing 
men from entering work which wmuld be injurious, in keeping 
contagious disease out of the shop, for furnishing evidence in 
case of later compensation claims for occupational disease, 
and as a means of getting the men started in coming to the 
doctor regularly for subsequent examination and preventive 
medicine. 

Keeping Track of Men. — ^With the hiring of the applicant 
the process of selection is really only begun. The great 
majority of employees of any well-managed organization enter 
it in routine capacities and are selected for advancement after 
a considerable period of observation and trial. To make this 
process systematic and inclusive and to enable the organiza- 
tion to find needed men in its own ranks instead of going 
outside should be one of the important functions of the per- 
sonnel department. A record of each individual, his earnings, 
attendance, discipline, and achievements, together with some 
plan of periodical appraisal such as the rating plan mentioned, 
should be kept. All recommendations for advancement 
should be approved by the personnel department (for record 
only, usually, in the case of higher executives) and the files 
should be gone over periodically and consideration given each 
man who deserves an increase or a promotion. It is better 
policy, especially in the large organizations, to give raises 
systematically, in accordance with impartial standards, and 
without the need of asking, than it is to allow the raises 
to go to the importunate ones, while good employee^ who are 
less vociferous become discouraged or secure better jobs else- 
where, Vacancies are constantly occurring because of pro- 
motion, retirement, leaving, and other causes, and new men 
are constantly coming in from the bottom. Because of this, 
even in the case of the man who is not promoted, increases 
of pay within a limited range can be given without disturbing 
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the average level of wages, and the c.mployee can be given 
a sense of encouragement and progress and a reward for 
faithfulness. Promotions and raises are useful means of 
building up loyalty and a good esprit de corps, if they are 
rightly handled; nothing breaks down morale mesre (|uiek!y 
than niggardliness, partiality, or inattention in tills niattca*. 
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and a chance given in some cases .for a man to learn a new 
job. 

Probably the most effective method of training for single 
operations, or for jobs requiring habit-skill rather than judg- 
ment, is the vestibule school, so called because it acts as a 
vestibule through which the employee passes before entering 
regular production. The vestibule school usually is separated 
from the productive departments and is equipped with a 
limited number of machines of the principal types. A trained 
instructor gives it his full time. The new operator is brought 
into this school and intensively supervised by the instructor 
in learning one or a group of operations. The training may 
take from one day to three months, and the operator usually 
receives day wages while in training. Best results have been 
secured where the operation to be learned is broken up into 
very small steps, and each step mastered and work habits 
formed before the next one is attempted. 

An older plan, now less used for general training because 
of the time and cost involved, is the apprenticeship plan. 
Here the applicant, usually a youth between fourteen and 
twenty years old, enters the shop at a comparatively low 
wage, and under an agreement to work from one to four or 
more years, during which time he is rotated from one job to 
another and taught the trade by the foremen. Class instruc- 
tion usually supplements this training and a supervisor is 
provided to direct the boys, question them about the work, and 
help them decide the line in w^hich they wish later to engage. 
This is probably not as economical a method as the vestibule 
school for training routine workers, but is the best method 
for developing foremen and skilled wmrkers of the type able 
to originate or independently execute high grade work. 

Evening classes in drawing, business English, shop and 
accounting methods, engineering, typewriting, arithmetic, and 
similar subjects are also used to develop ability of employees. 
Often a foreman’s club or social organization is made the 
nucleus for a study group, directed by members of the organ- 
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ization or using a correspondence or a specially prepared 
course as an outline of study. 

Probably the most widely used of all teaching methods in 
industry is by example and imitation. The new c*lerk, for 
example^ is assigned to an older man for a day or two, first 
watches his preceptor make the entries and has them ex- 
plained to him, then makes tliem himself under direction, 
later asking questions as new points arise. 

The engineer starts as a fireman, tlie molder as a helper, 
the face brick layer on the rouglier interior work and tlie 
plasterer as a hod carrier. And many a promising f^xenitive 
has sat in tlie school of an older executi^'eV tis office 

boy, and learned by imitation, by casual suggestion, and by 
independent study the older man’s metlirais and pliilosopliy. 
Here again the process may be made more ci'ITeetive by 
organization, by a process of selecting promising raateria! for 
promotion, by planned rotation of experiences wliicli develop 
breadth of view and experience, by an emphasis for tlie older 
men and leaders, on. the importance and tlie methods of 
training. 

The Western Electric Company of Cliicago is an interest- 
i,ng example of the possibilities to the large corporation of 
this systematic development of its personnel— iiitc?resting not 
only because of the variety of training opportunities offered, 
but because of the deep-reaching effect whicli twenty or more 
years of effort in this line has had in developing a highly 
organized group, of predominantly engineering attitude and 
approach. Among the facilities offered by this company are 
the following: An apprentice course for tool makers and 
other tmdes, open to high school graduates and, under cert:aiii 
conditions, to others. A special one-year apprentice course 
for college graduates, leading to work in the engineeriiig, 
shop operation, or commercial branches of the organization. 
A system of classes in drafting, Englisli, sliop iiietlioi!-, trac- 
ing, typewriting, psychology, arithmetic, and otinT subjects, 
managed by the Hawthorne Club. A careful record and 
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chart of the organization, indicating understudies and lines of 
promotion. A distributing branch of the Chicago Public 
Library. And finally a definite organization has recently been 
developed for keeping closer track of employees so that as 
they develop they will be available for promotion in any de- 
partment in which there is a suitable vacancy. 

This is merely typical of work w^hich is being done in 
nearly all large progressive companies, as their needs dictate. 
In the smaller company training will be less systematic, more 
personal, there will be less or no organized agencies, but 
there is equal room for intelligent attention to the subject 
by the company’s executives and perhaps a greater chance 
for contact of the learner with the affairs of the business. 

Securing Physical Efficiency. — ^Practically all measures 
affecting the personnel have their indirect effect in keeping 
the employee physically tuned up and ready for his best work. 
Several special measures bear directly on this result, 
however. 

Plant Housekeeping. — Of these the first and most gener- 
ally important is what Ordway Tead calls ‘Tlant House- 
keeping.” Washrooms and toilets should be sufficient in 
number, light, kept clean, adequately ventilated, and super- 
vised. Floors should be kept swept and each man held 
responsible for the condition of his work place and given time 
to clean it up each week. Temperature, ventilation and 
humidity should be controlled. Sanitary lockers, or racks on 
which clothes may be hung (the rack being raised to the 
ceiling during working hours) are necessary. Where racks 
are used it is a good plan to place them near steam coils so 
that clothing will be dried on rainy days. »> 

A second feature of the campaign for good physical condi- 
tions for the men is the lunch room. This varies all the way 
from the well-equipped cafeterias of the big companies, where 
good food is sold at cost, to the provision of a gas plate, coffee 
urn, and plain bench at which employees may eat. Some- 
times hot coffee is provided, or arrangements are made for a 
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milk company to enter the grounds and sell milk. One com- 
pany employing a good many women workers ran a canteen 
and allowed an employee to break o.ff work for a few minutes 
if she was hungry, and buy and eat a sandwich, a glass of 
milk, or dish of ice cream. 

Safety. — Safety is the next feature on the program. The 
necessary minimum requirements as to safeguarding belts, fire 
escapes, floors, gears, elevators, and other points of danger 
are now matters of law in most states, and are urgently 
insisted upon by tlie employer’s liability insurance companies. 
But mucii additional voluntary work is done by plant safety 
engineers, such as campaigns to develop habits of carefulness, 
prizes for suggestions for eliminating liazards, and systematic 
inspection, botii of existing plant and of new iii-tallations. 
Safety work takes two general lines: mechanical prist erti on of 
danger points, and education and attention campaigns de- 
signed to discourage fooliiardiness and to kecqi men on the 
alert. It is possible to subscribe to agencies winch periodically 
supply striking posters showing the result of iiegieeting in- 
fected cuts, of wearing loose clothing near belts, carelessness 
in crossing tracks, and other common faults. 

Special protection must be supplied at dangerous points, 
such as ventilation for acid fumes and dusty operations, 
goggles as a protection against flying particles in grinding and 
chipping, respirators for gaseous or dusty operations, shoes 
ciuickl}" removable in case molten metal is spilled in foiiiidry 
work, gloves and similar specialized means of protection. 

Medical Supervision. — The third point in tlie platform 
of physical efficiency is medical supervision. This is easier 
for the kirge company tlmn for a small one, but arrangenients 
can be made for retaining a physician or dentist on a part 
time or fee basis even for small plants. Soraetiiiies several 
plants do this work cooperatively. Workmen, especially for- 
eigners, find it hard to secure good medical and dental taivice 
because of their ignorance and fear of high charges, and are 
often the victims of quacks. The right kiiiil of doctor or 
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visiting nurse can do a great deal by treating simple ailments 
or by recommending clinics or specialists competent to treat 
more complicated ailments, and by teaching right habits of 
health. An employee will often work at half efficiency as 
the result of going without breakfast, or an epidemic of colds 
or grippe may keep a quarter of the force at home. These 
things the doctor is often able to remedy. Dental work is also 
sadly needed, and free examination and treatment at cost are 
valuable aids in physical morale. 

Fatigue Study. — A fifth point to be considered in keeping 
men fit for wmrk is as yet relatively undeveloped — the study 
of fatigue. We know that fatigue is caused by the burning 
up of the body’s fuel supplies and the accumulation of the 
products of combustion, or fatigue toxins. We know that time 
is required for restoring the fuel element, glycogen, to the 
muscles, and for the ^vashing out and elimination of the 
poisons. We know that the rate of fatigue accumulation 
cannot long exceed tlie rate of restoration without permanent 
ill effects. We know that fatigue and recuperation should 
succeed each other in some sort of rhythm. An hour’s march- 
ing, ten minutes’ rest, a day’s work, a night’s sleep, the week’s 
work, the Saturday afternoon-Sunday holiday, — these are ex- 
amples of such rhythms. But in the study of the actual ratios 
and duration of working times not much has been done for spe- 
cific jobs. We know^ enough to know, however, that efficiency 
very rapidly decreases with prolonged overtime work, and that 
after only a few days of night overtime the worker will do 
less in ten or twelve hours than he did before in eight. And 
w^e know that there is a very intimate relation between fatigue 
and the mental state of the wmrker. A tired man is irritable, 
rebellious, contentious; he suffers lapses of attention in which 
costly errors or dangerous accidents may occur. Over-fatigue 
brings wdth it the craving for artificial stimulus of drink or 
other excesses as a reaction. 

Social Activities.— The provision of suitable outlets for the 
natural desire of men for sociability is best considered in 
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connection witli otter motives in many cases. Thus the 
mutual benefit association, primarily instituted to provide 
protection to emplo^^ees against the financial risk of sickness, 
may blossom forth in a spontaneous social function as it did 
in one company where a benefit ball was given to provide 
funds, or may lead to an unconscious cultivation of a friendly 
feeling of plant solidarity by the committee which visits sick 
members of the a>-oeiation, taking perhaps a plant or flowers 
or other cxpr(^^i-ion> of sympathy. Similarly an instruction 
chiss may become tlic nucleus of a social group or vice versa. 
(ii\'en nornial iiealtliy conditions in an organization, social 
activities are nearly spontaneous, and all that is needed is a 
suggestion dropped and left to germinate or an unobtrusive 
offer of facilities to a movement already started in order to 
cause the development of as much social activity as there is 
any real demand for. Spontaneity greatly increases the value 
attached by the participants to any voluntary social contact; 
in fact, a frequent source of failure of well meant plans for 
fostering an active plant social life has been the clumsy way 
in which the management tried to force the matter. 

House Organs. — One frequently used method of cultivating 
interest in the company and a family spirit is by the publica- 
tion of a plant newspaper or magazine. Mechanically this 
may vary from a crude mimeographed sheet to the elaborate 
monthly magazines with colored or rotograve covers, pro- 
fessional illustrations and serious technical articles, issued by 
some companies. Tlie make-up of a good company magazine 
will include one or more pages of local and personal items, 
with plenty of pictures of plant officials, old or specially 
distinguished employees, new babies, and so on, an athletic 
column for inter-plant contests, editorial columns in which 
tlie management talks things over with the men, cartoons and 
local hiiiiHir, descriptions from time to time of big jobs, exhi- 
bitions, dv|}art!nimtal processes, new products, or technical 
articles, imd for concerns employing women in numbers, a 
household or dressmaking department. 
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If at all good, these house organs ar^ usually read by the 
men with interest, and furnish a valuable means of cultivating 
good will and enthusiasm. As an illustration of the cost, a 
sixteen-page magazine, well printed and illustrated, and with 
cover, was gotten out for approximately five hundred dollars 
per issue of two thousand copies. The cost could, of course, be 
made much less or more. 

What Does a Man Live For? — ^The study of the social and 
human needs of an organization cannot follow any formula. 
There is in every human being a passionate endeavor for a 
certain measure of self-expression and realization, for a satis- 
faction of the deeper emotional and instinctive hungers which 
lie at the root of all human activities. Security, the sense of 
advancement, the sense of control of environment, of counting 
for something, the hunger for praise and appreciation, the 
stimulus of the competitive game, the joy of constructive 
creation and artistic expression, the love of mate, the sense 
of order, justice, and religion — these are among the things by 
which men live. Not always is it possible for all of these to 
be fully satisfied, but there is in every man a certain balance 
of satisfactions, emotional richness of one experience perhaps 
atoning for the incomplete development or starvation of 
another side of the individuahs nature. In proportion as this 
balance of satisfactions is adequate, the individual will take 
pleasure in life and will feel the urge to put himself into his 
work with joy and wholeheartedness. If this balance is not 
obtained there comes a point at which the individual asks 
himself ^Ts life worth the living?’^ The answer to this ques- 
tion may be revolt — quitting the job — or in deeper-seated, 
more incurable cases, failure or even suicide. Or tho^ answer 
may be an attempt to supply the hunger by the artificial 
stimulus of dissipations, or, none of these being possible to 
the individual, his personality may be crushed beneath the 
leaden weight of circumstances, into a sodden apathetic 
acceptance of a hopeless situation. 

There are many things in factory work which run contrary 
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to human instincts. The deadly humdrum of daily dependa- 
bility, so necessary to effective production, is in itself galling 
to the neck of the man whose ancestors but a short span of 
years ago, as history goes, were free nomads, and who still 
feels occasionally the urge for adventures in new fields. And 
on individuals of only ordinary capacity, the strain of modern 
life, of the support of a family, the uncertainties of unemploy- 
ment and of illness and old age, tend to force a preoccupation 
which gradually crowds out of life all the spontaneous play 
elements whicli should enrich it, with a consequent immense 
loss to society of motive force, of imagination and daring and 
desire to excel and to achieve. The ranks of industry are 
full of the men wlio, thus starved, perhaps to the point of 
rebellion, are unable to put into their work the zest for accom- 
plishment which is natural to men, or who cherish bitter re- 
sentments whicli they cannot explain correctly even to 
themselves, since the cause is emotional rather than logical. 
It is from the ranks of these men that the revolutionist comes, 
it is to such men that the challenge '‘Workmen, arise, you have 
nothing to lose but your chains” appeals with a sense of bitter 
accuracy. 

Some part of this maladjustment of industry to the indi- 
vidual it is difficult at once to remedy. Organization has 
evolved more rapidly than the individual. It requires, in the 
extreme functionalization of today, in the tendency toward 
even larger and more complex operating units, adjustments 
which yet irk the individualistic, impulsive nature of men. 
We have not yet bred a race of worker ants. Most of us are 
thankful that society is still looked upon as a means for the 
advancement and perpetuation of the individual, rather than 
the individual as a means to perpetuate society. 

But however fundamental and perhaps inevitable are cer- 
tain tendencies of industrial development in their relation to^ 
men, it is nevertheless true that in a hundred ways a totally 
unnecessary strain may be put on tlie worker in the ordinary 
relations of the factory. He hungers for praise, for recog- 
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nition of his individuality and its worthy' and he may be con- 
temptuously ordered about by a number. He is sharply 
reprimanded for taking a day off fishing, unannounced, and 
indeed it would be proper to ask his foreman first. Yet he 
knows that any moment he may be told casually ^^no work 
tomorrow/^ 

Making Factory Work a Career. — The list of illustrations 
of unnecessary blows to the spirit of the workmen would be 
a long one. The really great task of the personnel man is to 
rightly and sympathetically interpret hopes, desires, and 
aspirations of the organization, to use social activities, stock 
purchase and saving plans, insurance, pensions, intelligent and 
tactful disciplinary rules, payment and incentive plans, or 
whatever the means may be, in one grand ensemble for the 
harmonious advancement simultaneously of the company 
project and of the employee’s happiness — truly a big task, 
and one not solved by sweeping and dramatic actions so much 
as by unostentatious day-to-day tact and good sense. Gerard 
Swope, president of the General Electric Company, says re- 
garding the company’s attitude toward the public, “What I 
mean by service is the value of an enterprise to the com- 
munity, It is not necessary to be altruistic about this. A 
serving business does not have to bother about being altru- 
istic. The community is willing to pay adequately for a job 
well done.” A similar philosophy may well serve as a basis 
for the internal industrial relations of a plant. Making work 
a career, an adventure, to men, pays. In the choice of means 
for this result it will in general be found that the effective 
means are ones naturally a part of the task, rather than the 
paternalistic “welfare’^ schemes wdiich have so often been un- 
successful because the employer could only see them from his 
own attitude as a resounding act of generosity, a monument 
to foresight and liberality, and could not see them from the 
worker’s standpoint, as something foreign to his desires and 
perhaps an affront to his sense of independence. Men in the 
main look upon their job as the business side of life. Joy in 


THE PERSONNEL DEPARTMENT 


257 


work comes in the iiiSin from the sense of good leadership, of 
accomplishment, of pcTsonal progress, of seciirit\\, of team 
work. Ewidently the responsibility for tlie intelligent leader- 
< ship wliicli will make tliese things possible goes iniicli farther 

j than the personnel department. One element in good human 

j relations is the feeling of smooth, successful progress and 

i achievement. A reorganization of production so that foolish 

I losses and ineffi,cieneies are eliminated, and the men given a 

clear track for the best that is in them, may do more for the 
development of a good esprit de corp than a host of welfare 
j plans. A second element in good relations is the connecting 

[ up of the man with the common purpose. A sales competition 

i in which tlie salesman sees his company ^‘whoop er up’’ with 

^ substantial profits wlhle he gets nothing but praise, inwcitably 

I leads to cynicism and bitterness. It is here tiiat tli(^ personnel 

[ man may be of use, witli his more sensitive appreciation of 

j the workman’s point of view and his greater detachnnent from 

I production and cost. 

■' The adjusiment- of social activities to the general plan of 

making tlie plant acti\^ities as a wlioie l)etter fit tlie emotional 
; life of the employee, involves naturally a somewhat sensitive 

I appreciation of just wliat thes.e needs are. It is the writer’s 

j belief that witli tlie majority of men, except perhaps in j-pecial 

i cases such as isolated communities or new men, the needs for 

society are pretty well satisfied by the man’s outside connec- 
tions, his lodge, church, neigliborhood and social set, and that 
social activities in the plant sliould in the main be incidental 
and directed towards better acquaintance, the relaxing of ten- 
sion and the development of team spirit. Picnics and athletic 
events tfre nearly always welcome. 

Financial Assistance. — ^Here also any plan must be re- 
viewed from the standpoint of the employee, sensitively 
resentful of any affront to his independence. Here also, out- 
side of the responsibility for those who have grown old in 
company service or who have been incapacitated in the course 
of this service, tlie test of profitableness to tlie (‘onipany is a 
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wholesome check on extravagant and uiidesirable plans, when 
profit is measured in a broad-minded way. 

Nearly every company which has operated for any consid- 
erable period is faced with the problem of the pensioner, who 
has given the greater part of his usefulness to the company 
and is no longer able to compete with younger men. In part 
these men may be assigned to easier work suited to their 
declining powers, in part they may be given a pension. In one 
representative plan the pension was computed as a certain 
proportion, say two per cent, of the average income for the 
last year of service, multiplied by the number of years of 
service, the pension being open to men of sixty-five or older 
with twenty years or more of service with the company. Fre- 
quently it is stipulated that this service must have been con- 
tinuous except for lay-offs on account of lack of work by the 
company. 

The problem of loss of service due to sickness is usually 
answered by an Employee's Mutual Benefit Association, which 
is supported in part by fixed assessments on employee mem- 
bers, in part by company contributions. The associations are 
usually administered by employees, physical examination is 
required before admission, membership may be voluntary. 
A regular scale of benefits amounting to about half the weekly 
salary is paid for every week of illness after the first, either 
for a period of say thirteen weeks, or for the full duration of 
the illness. Sometimes a death benefit of one hundred dollars 
is paid the family in case of death. 

Loss of time and expenses, due to accident resulting from 
the occupation, are in most states taken care of by employers 
under compulsory employees^ compensation laws, and it is 
common practice to turn the whole responsibility for such 
compensation over to insurance companies, whose premium is 
a certain per cent of the payroll for the period. 

Group insurance, under which every employee is insured for 
the period of his employment for five hundred or a thousand 
dollars or more, is another plan sometimes used. Needs for 
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temporary financial assistance may be met by a revolving loan 
fund, the money not being available for new loans until repaid 
by previous borrowers. Free legal advice and assistance in 
drawing deeds, etc., are sometimes offered to employees. Some- 
times the purchasing department buys staples such as pota- 
toes, coal, etc., in c|uantity and offers them, to employees at 
cost including handling, sometimes doing this intermittently, 
sometimes through a cooperative company store. Many com- 
panies have special plans by which stock in the company may 
be purchased under favorable terms by employees. T!ie com- 
pany may also in many cases assist employees to finance 
homes, or may build and rent or sell homes, in districts in 
which housing is inadequate. 
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CHAPTER XVII 

WAGE PAYMENT 

In dealing with this subject the manager is called upon to 
consider first the general level of wages, second the selection 
of a system of pa^^'ment which shall secure a proper relation 
between compensation and effort or skill, third the machinery 
for concluding a bargain with employees. 

Various theories have been put forth as to the proper basis 
for determining the absolute amount of the wage, such as by a 
cost of living formula. The general level is in actual practice 
determined by the operation of the law of supply and demand 
in a ver>’ sensitive market. Artificial control is possible and 
is from time to time secured either by labor or capital by the 
creation of monopoly conditions. The time necessary to learn 
a trade acts as a drag on complete fluidity between occupa- 
tions and the reluctance of employers to incur the disorgani-: 
zation and loss of good will incidental to a general wage 
reduction, also retard adjustment. But in general, shortage 
or surplus in any one trade or locality quickly makes its in- 
fluence felt in other lines, by draining off or pouring back into 
the trade the most fluid elements, and thus creating indirectly 
a shortage or surplus which affects the whole trade. 

It is the personnel manager’s task to follow these market 
changes. To do so he has available the indications given by 
his own company’s rate of turnover, indicating when the 
wage level is becoming insufficient to hold men in the face of 
outside competition. Figures in certain basic industries and 
occupations such as the building trades, common labor, etc., 
are also common knowledge or are easily available, and direct 
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exchange of infoTmatfoii between employment managers, as to 
rates on typical operations, is also possible. 

Usually a company may vary quite a little above or below 
the market and still obtain enough men to run the plant. 
Paying slightly less tlian market is sometimes possible to 
larger industries which are well advertised, and attract em- 
ployes because of their size and because of many special social 
facilities and otlier advantages which are more easily ar- 
ranged for by the large company than, by the small one. 
But in general the policy of paying low wages results in 
rapid turnover of force and in a negatively selective process 
which tends to retain the least ambitious and competent em- 
ployees. It is usually more profitable to err on the otlier side, 
making the position soiiglit after by good men, and valued 
by tlie incumbent when obtained. 

Systems of Payment.— Tlie making of a wage bargain is in 
reality a very complex adjustment of a great variety of vari- 
ables. To the employee, tiie wage is only one factoi^, altliough 
an important one, in tlie sum of the satisfactions he secures 
from his job. It must, if lie is to remain a satisfied (auployee, 
be adequate to maintain Iiim in liis usual scale of living, and 
it is valued for tlie implied recognition of ability wliieli it 
confers. It is, however, supplemented or counterbalanced by 
consideration of the steadiness, security and prospects of ad- 
vancement of the job. It is considered in eonneetioii with 
the disagreeableness or pleasant nature of the job and the 
current social rating of the work. Ability for ability, ‘^‘white 
eollar^^ men can nearly always be had cheaper than manual 
laborers. 

From the standpoint of the management the wage is sup- 
posed to buy output, technical skill, time, ]oya.ity and in- 
terest in the work and company profi.ts, and a variety of other 
factors, some perfectly specific and measurable, some quite 
intangible. Management’s problem is to find a system which 
will closely correlate payment with these desired results. 

For tl,ds correlation the first essential is a unit of measure- 
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ment of output, and the great importSInce of time study is 
that it helps to remove guesswork from the measurement of 
output. A “fair day's work" is not a sharp division between 
the sheep and the goats. It is rather some point in a long 
range of values between indifferent inattention or deliberate, 
soldiering at the one extreme and feverish, injurious activit^^ 
at the other extreme. It varies between individuals and at 
different times of the year; it is affected by local conditions 
such as lighting, good scheduling, upkeep of machinery, and 
presence or absence of good plant morale and leadership. 
The exact determination of the point in the scale which is a 
fair day’s work is obviously a difficult task, involving cor- 
rection for many factors, comparison and averaging of many 
individuals, frequent adjustment to changing conditions. The 
habit of work varies between plants, one working faster as a 
wdiole than another. The use of correct time study methods, 
however, makes possible a reasonably close approximation 
to a correct standard, the effectiveness and range of compari- 
son being greatly increased by the use of Taylor’s system of 
analysis into unit times. 

Another problem in compensation is raised by the need of 
paying for varying and sometimes counteracting factors. 
Thus in piece work output may be obtained at the expense of 
quality. In the foreman’s work a long list of varied activities 
would have to be measured. 

The systems of payment devised to meet this problem of 
adjustment of compensation of effort may be roughly divided 
into three classes: compensation, on a time basis, compensation 
on an output basis, and a somewhat miscellaneous group in 
which, as in profit sharing, some other principle than these 
two determines the wage. 

Time Basis of Payment. — ^Illustrations of the time basis 
of compensation are furnished by the hourly wage or weekly, 
monthly or annual salary. In this system, adjustment of pay 
is made on the basis of the judgment of the superior, who 
recognizes good work by promotion or increases. The system 
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has the advantage ol^- great simpficity in the accounting for 
time and making up the payroll, and of great flexibility in 
allowing emphasis to be placed on varying and complicated 
requirements. It is almost the only system available where 
standard times are impracticable of measurement,, as in de- 
velopment work, special operations, executive work, etc. It 
may be a very effective system of securing effort, where other 
means of stimulus are strong, such as interest in tlie task 
itself on the part of executives, researdi men and similar 
high caliber men, ' or dose supervision and good morale witli 
more routine workers. Since time is the unit wliidi tlie 
workman has to sell, the other systems such as piece work 
usually start with a ^'base rate,^’ whidi represents the tisua! 
time rate for tlie particular grade of employee, and so adjint 
the piece rate tliat, working at tlie standard rate, the man will 
earn the base rate, or more usually twenty to twenty-five per 
cent above the base rate. The extra percentage is in tlie na- 
ture of compensation for tlie greater effort expected. 

. Output Basis of Payment.-— -We may subdivide the plans 
of payment for output into groups, one tlie straiglit pie«‘e 
rate plans, in whidi tlie man receives a fixed sum per unit of 
output, the second group including many and plans 

such as the Halsey premium plan, Gantt bonus, Eineivon 
bonus, and other systems in wliieh tlie time rate is t‘caul.niiCMl 
with a bonus based on production. 

Among the various forms of straight performance payment 
are piece rate, commission payment to salesmen, ami nmiv 
of the so-called profit sharing plans in which payment is 
based on the profits earned by an individual or a department, 
measured in output. 

It is possible to include more than one element in the com- 
pensation. Thus one company, to reduce the waste of materia! 
due to careless work, used a ^'quality’’ piece rate, one rate 
being paid for a certain percentage of materia! obtained as 
accepted finished work, with rates increasing by gnidcHi steps 
for higher percentages of utilization. Babcock, in “Taylor 
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System in the Franklin Shops/’ introdirees a somewhat com- 
plicated but interesting formula in which an attempt was 
made to evaluate and consider in paying a long list of quali- 
ties, services and factors, such as output, quality, versatility, 
length of service, regularity of attendance, cost of living, etc. 

For Jobs in which it is feasible to maintain standard con- 
ditions there is probably no system better than straight piece 
rate, with standards set in accordance with the best practice. 
Accounting and preparation of the payroll may be made 
comparatively simple, payment often being made on presen- 
tation of some sort of a check or ticket sent out with each 
batch of work, which is 0. K.’d by the foreman and retained 
by the man. A large element of uncertainty is removed from 
costs by this system. Piece work puts the burden of per- 
formance on the man and makes his earnings dependent on 
his own energy and vskill, thus noticeably improving discipline 
and furnishing a spur to ambition. And the system is simple, 
traditional, and easily understood and computed by the men. 
On the other hand, under this system the original setting of 
the rate becomes a matter of great importance and mistakes 
have a serious result. Where rates are guessed at by the fore- 
man, as is the case in many shops, an almost universal diffi- 
culty is that the rates are set too high. The men on going on 
piece work speed up as compared with the slower day work 
pace and are soon earning wages out of all proportion to the 
usual pay for the work. Then comes the inevitable cut, then 
the inevitable attempt on the part of the men to protect the 
rate by limitation of output. Much of this difficulty can be 
eliminated by careful setting of standards. 

The bonus plans were evolved in an attempt to'^eliminate 
this basic weakness of the inaccurately set piece rate. One 
of the earliest of them was the Halsey system in which the 
best existing record of performance time, or a time deter- 
mined by time study, was taken as a standard, and if a man 
was able to do the task in less time, the saving over standard 
time was divided between management and men, equally or 
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in some fixed proportion. Thus if the standard time of per- 
formance were fixed at six hours, and a man working at fifty 
cents per hour accomplished the task in five hours, with an 
equal division of the saving between management and men 
the man’s earning would be: 

Day rate f{:)r 5 hours @ .50 S2.50 

tl* of the hour sa.ved 25 

S2.75 

This system may be applied using a standard time fixed by 
time study or in any otlier way. It tends to automatically 
reduce the cost of the work as output increases, while in- 
creasing the hourly wage of the man. This s^astem lias the 
advantage of greater flexibility than the piece rate in meeting 
variable conditions, since the man is guaranteed his day rate 
in ease irregular supply cd materials, etc., prevent, his perform- 
ing the task in stamlard time. 

Emerson and Gantt have proposed systems in which the 
man receives a fixed bonus, say 20% of the standard time 
earnings, per pietaa if the work is done in standani time or 
better. In the Gantt plan the man receives straight time |)ay 
until he reaclit^s the standard, then receives, as long as he 
maintains standard or better, a straight piece rate 20fc 
higher than the day rate. 

Thus, under tlie Gantt plan, if standard time were fixed at 
six hours, at fift:y cents per hour, and the man did the job 
in five hours he would receive: 


Pay for standard time, six hours S3,00 

209^ bonus .60 


$3.60 

If he did it in seven hours he would receive only the standard 
hourly pay or $3.50. Gantt also proposed the plan of giving 
the foreman of a gang a bonus when all the men in his group 
were earning bonus. Tlie history’ of an installation of this 
system, with very interesting charts of improvement of out- 
put, is given in Gantt’s "‘Work, Wages and Profits.” 
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Emerson modified this system by bridging the gap between 
the man’s usual operating efficiency without bonus and the 
standard performance. The performance of the man on day 
rate only might be from a half tO' two thirds the standard 
performance. As an encouragement to the man to whom the 
standard would appear too high a mark to shoot at, Emer- 
son offered a small parabolically graded bonus, beginning at 
a fraction of a per cent at two thirds of standard time and 
continuing by increasing steps up to 100% performance, at 
which point a 20%) bonus was paid as in Gantt’s system. 
Emerson’s scale of preliminary bonuses is often modified in 
practice in the interest of simplicity; thus bonus may begin 
at 81% of standard and increase by 1% steps for each per 
cent of increase, 1% bonus for 81% efficiency, 2% for 82% of 
standard, and so on. 

Gang Payment. — A modification of the plan of individual 
payment which may be applied with advantage in some cases, 
is the plan of payment of a fixed sum to a group of workers 
for the completion of a given task. This is frequently used 
on assembly jobs where a group of men performs the same 
operation continuously as a group. Under this plan the total 
payment is divided among the men in fixed proportions agreed 
to among the men themselves or in conference with the man- 
agement. W. L. Churchill, in Manageiyient and Administra- 
tion^ the August, 1923, number, suggests an application of the 
Halsey bonus system in this fashion. The group may be a 
gang or a whole department, and the task is fixed as the best 
previous normal time or cost of performance. Any savings 
made during a current month by the department or group are 
credited to the department in terms of hours, ^hile any 
losses as compared to standard are charged on the same hour 
basis, A bonus, in this case of two thirds of the month’s 
savings, is then divided among the members of the group. The 
same system was applied in the case of savings of material, 
where, for example, in cutting leather a standard percentage 
of utilization of hides was fixed, and a bonus, in this case 50% 
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of the saving, was |i£iid for all •utilization better than the 
standard percentage. 

This plan, except for the group payment feature, bears some 
resemblance to a plan of gain sharing used by Schwab at 
the Bethlehem Steel Company’s plant, under which each in- 
dividual, from president down, so far as practicable received 
a proportion of his pay in tlie form of a bonus for savings 
made over tlie }')revious record of the department, these 
savings represcmtiiig, in the case of executi^’es, the total saving 
or gain of tlie ilepartmeiit as compared with tiie previous 
record of the department. In the case of a workman, the 
saving would be liis individual increase of output over the 
previous standard. 

The outstanding advantage claimed by Mr. Churchill for 
the gang b(aiii> [)lan, tts siiown in operation, is the iriodification 
of tlie evc"r\i:H:)d>-loj'-himself attitude engendered by piece 
rate and tlie de\adopinent of a more cooperative spirit. It 
shares in tinistlier advantage of tlie bonus plans, naniciy, the 
fact that since tlie standard is fixed in terms of time rather 
than money, wage rates may be changed in accordance with 
prevailing market ie\’els without affecting the standard times. 

An additional feature of the system is the fact tliat special, 
temporary bonuses may be offered, without prejudice to the 
standard rates, for completion of emergency rush jobs, han- 
dling of troublesome lots of material, etc. 

Distribution of the bonus is made monthly, as a simple 
percentage added to the regular earnings. In some cases, by 
agreement of the men, a portion of the bonus is held out as a 
resert'e for periods of no bonus, or for use for sick benefit 
funds, group life insurance, etc. To operate effectively it 
would probably be necessary' to make the average group or 
department unit of distribution small enough so that each 
member in the group was in daily contact with the others, 
and thus subject to the stimulus and moral pressure of tiie 
group, wliieli would counteract any tendency to take it easy 
and let^ the otlicr fellow earn tlie bonus for liim. 
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Many other systems have been proposed, some very elab- 
orate. Probably for the majority -of cases straight day rate 
and piece rate are the best systems. The bonus plans find 
a special application in cases where standards are tentative 
or roughly approximate, guaranteeing the man day rate in 
case the standard proves too difficult, automatically reducing 
the rate on the other hand, if the opposite error has been made. 

So much depends on the intelligence with which the system 
is applied that almost any system can be made to work and 
yield passable results in the hands of a good management. 

Profit Sharing. — The third general class of payment plans 
named was a miscellaneous class in which payment was based 
on other factors than time or performance. One of these 
otherwise unclassifiable plans is profit sharing. Under this 
plan, which of course is found applied with many variations, 
the management usually agrees in advance to share profits 
with employees, according to some previously agreed plan. 
Thus a ^‘dividend to labor, a percentage of earnings equal to 
the dividend percentage, may be paid, or one half or one 
fourth of the total net profit for the period may be divided. 
Usually the method of distribution is as a simple proportion 
of wages, but the proportions may be varied as between vari- 
ous classes of employees, foremen, salesmen, etc., or a com- 
mittee may be empowered to withhold or increase payments 
in accordance with a scale of points for attendance, coopera- 
tion, etc. 

A modified plan sometimes called limited profit sharing is 
really only the Halsey plan under another name, the salesman, 
for example, receiving a share of the increase of profits on 
his business, or a department head a share of the savings made 
by him in the operation of his department. 

The consensus of experience seems to be somewhat against 
profit sharing. While the expectation of profit sharing seems 
to exert an influence toward good feeling and towmrd the con- 
servation of company material, etc., the effect of his own 
efforts on the amount received by the individual is so vague, his 


WAGE PAYMENT 


269 


efforts have so little*effect among the effort-s of many., that 
there is little stimulus to effort. Further, the systems of dis- 
tribution are often elaborate, demanding an inspection by the 
men of the general accounts to convince the men of good 
faith on the part of the management, and the men, having 
accustomed themselves to the higher income, are discontented 
if it is necessary to pass a distribution during a lean 3'ear. 
Prohahdy tlK* pfT>isfent interest in profit sharing, in spite' of 
its long history of dubious success or failure, is due to a dc'sin? 
to find some basis for a true partnerhip of labor and capita! 
in industry, rss much as to the merits of the plan itself. It is 
doubtful whetlier workmen desire as a body to participate in 
the hazards of the enterpreneur. John R. Commons voices 
the thoughtful opinion that workmen as a whole prefer to 
let management' manage' and take the risk, and to make tiie 
best bargain they can for their labor. In other words they 
prefer the amicable relations and ‘'‘good wilF’ which exist.- 
between seller and customer to the cooperative relation. 

IMany proposals have been made for a partnership in in- 
dustry. Dire(a.ors have been elected from the men in the 
shop, for example, but unless exceptional men they come into 
an atmosphere and a financial technique totally foreign to 
their experience, are apt to be overawed and to become more 
or less negligible factors. The sale of stock to workmen is a 
plan of greater promise, used on rather an extensive scale by 
many corporations, such as the United States Steel corpora- 
tion. Favorable terms of purchase and protection against 
market declines are usually offered to employee purchasers, 
with a provision giving the company the option of repurchase 
if the ntan leaves its employment. Wliile the sale of minority 
holdings appears desirable from ever\" standpoint, certain dan- 
gers enter when the men acquire substantial voting strength. 
These dangers arise from the possibility of outsiders buying 
up a controlling interest and from the fiimncial inexperience 
and instability of tlie workmen. The works council plans, to 
be later discussed, seem to offer a very practical combination 
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of an explicit forum for the debating df differences between 
management and men, and of an implicit conference, in the 
field in which the opinions of the men are competent, for a 
discussion of common problems and interest. 

Included in the third group of wage plans may be placed 
also such detached plans as the giving of arbitrary bonuses 
at intervals, the ^‘sliding scale’^ plan of payment used in the 
iron mining industry, in which wages go up or down with prices 
of the product, and other plans. 

Procedure in Paying. — ^The mechanism of payment has 
already been partly described, but will be reviewed to give it 
unity. On his acceptance as an employee the man is usually 
given an employee number, and thereafter he daily records his 
time of entrance and leaving under this number, punching a 
time clock, or passing a check in at the gate as he enters the 
shop before starting time. This time is posted to the payroll 
record, and at the end of the week or other pay interval is 
totalled and in the case of time rate workers is extended at 
the hourly rate. Where job time cards are made out, these 
are sorted by days and checked with the clock record as a 
verification of attendance. In the case of piece workers, a 
similar procedure is followed, except that the time card, show- 
ing the rate per piece and number of pieces, with foreman’s 
0. K., is extended, the piece work earnings posted, and the 
record totalled as before. 

Payment by check is more convenient to the management, 
but workmen do not in most cases find it convenient to cash 
checks, and there is a temptation to cash them in saloons or 
by other uneconomical or questionable means. It is better 
practice with manual and minor office workers to pay "“in cash. 
Envelopes are made up from the payrolls, the required amount 
and denominations of currency are ordered from the bank and 
“stuffed” into envelopes and the paymaster, with guards if 
the amount is large, proceeds from department to department. 
In each department the foreman stands next to the paymaster, 
receiving the envelopes in order of check number and calling 
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off the employee’s name and identifying him. If a man is 
absent his envelope is retained and held subject to his call at 
the timekeeper’s office. 

Figure 67 illustrates a form used in compiling the payroll. 

An investigation conducted in 1918 by the Western Effi- 
ciency Society, and summarized by permission in Figure 68, 
gives some idea of prevailing practices in paying wages. 
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1. How do you pa.y — (a) cash (b)^ 
check (c) both. “We pay cash! 
to sliop (.‘iiiijloyees and to other] 
eui|jioyees receiving less than $25 
p(-r wrt'k,” “Cash does not re- 
\'eal eai'ning.N to outsiders.” 

How oUen — (a) daily (b) weekly 
(c) bi-weekl>' (d) monthly 
Weekiy payments preferred. 

Do you |)ay in full— (a), no; (b), 
3‘t‘S. {IkK'hday a pay day for^ 
preci'dirig week is predominating! 
nif'tiiod.) 

Hold-outs. 

tioii of tla> wage for the purposej 
of reducing labor turnover doesi 
not so result. Increases unrest,^ 
is usually illegal.” 

Do you cash eliecks or do! 

eiiiployees get them cashed else- 
where? — (ti) cashed fb) eise- 
“When we changed froral 
clna^ks to easli three saloonsf 
closed in liie vicinity of the fac- 
tory,*’ 

Experience witli piecework pay-. 

fa) ^Satisfactory fb) un-| 
satisfactory Ic) no experience. 
E'xiHia’ience with bonus or premium! 
puymerifs— fa,} .satisfactory (b)| 
uijsat !sf;H‘tury (c) no experience.j 
CICiC .-ei'vice bonus for attend-j 
ance often used.) 

Exp} •i-ieiict • __ w it h straight salary- 
la) .'^at ^factory (b) imsatisfac-j 
tory. 

I'ixperit'uee witli profit sharing] 
•plan— (a) satisfactory^ (b) im-: 
sat isfaelor}' (e) none. ”Veryd 
succe,-sfiil with important menj 
directly influencing cost and pro-! 
duct ion.” 


Fig. 68. 

METHODS OF WAGE PAYMENT. 
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CHAPTER XVIII 

INDUSTRIAL RELATIONS 

Theories of Industrial Relations. — It may perhaps be well 
to preface the discussion of collective bargaining by a further 
brief outline of the philosophies of ownership mentioned in 
the preceding chapter, since any plan adopted is colored by 
the theory of ownership of those adopting it. Reviewing 
briefly some of the more general theories we find first the old 
paternalistic theory, the belief that under the Divine plan 
some were destined to rule and others to serve. Usually there 
went with this philosophy a complacent acceptance of con- 
ditions of poverty and exploitation which are shocking in the 
light of present-day standards. Modified by the impact of 
a developing sense of social responsibility, and of other 
theories, this theory is still held in a modified form by many 
who sincerely believe that society is better served by the 
wisdom of its leaders than by the wisdom of its masses^ — ^that 
society, as Emerson and Carlyle put it, rests on the shoulders 
of its heroes and its great men. 

Fundamentally opposed to this, the old idea of autocracy, 
'we have the modern theory of democracy ^ and for the attain- 
ment of democracy we have to-day many programs and a 
multitude of voices. Most extreme of these is the proposal 
for the socialization of industry — its ownership anci control 
by all, or in the case of the bolsheviki, by a particular and 
heretofore downtrodden proletarian class. Many modifica- 
tions of this central idea exist. 

Intermediate between socialism and private ownership is 
the plan of consumers’ cooperation extensively applied as the 
Rochdale plan in Europe, where in some states a large share 

274 


INDUSTRIAL RELATIONS 


275 


of all business is doilfe through cooperatives, and attempted in 
a number of instances in America, where its operation has not 
been as successful. Briefly, in a consumers’ cooperative a 
group of consumers, say in a neighborhood, contribute capital 
for shares in a company, which buys and sells, manufactures 
and performs any of the productive functions, returning to 
its shareholders the profit made at the usual competitive 
price at whieli tlie goods are sold. 

A third general attitude, w’liich does not seem to share the 
fundamental weakness of the socialistic premise, namely, its 
disregard for tlie inherently individualistic and selfi.sh nature 
of man, is what we may call the buyer and seller attitude. 
This theory is xery clearly expounded by .lolin R. Commons 
in his book ‘‘Industrial Goodwill,” and essentially it is a pro- 
posal that labor and capital sliall meet on equal terms, all the 
laborers in one industry as one unit and all tlie employers 
a,s anotlier. Frankly recognizing a. conflict of interests at tlie 
point of price, yet also recognizing a community of interest in 
the need for employment and expansion of business, tliese two 
are tlieu to meet; and make t^lie best- bargain tliey can, a 
lairgain wliieh will favor now one, now tlie other, according 
as ecmiomic forces operate to give one or the other a strategic 
position. 

This seems accurately to present the attitude of organized 
labor today. It does not desire management, being quite 
content to forego tlie risks and profits of ownersliip in favor 
of the assured income for doing the thing it knows how to do. 
Certain exc^eptions to this are found, in the tentative engage- 
ment of some of the larger unions, such as the Brotherhood 
of Loccf!iioti\'e Engineers, in manufacturing and banking. 

Ultimately the corollary of a mutual agreement of the twm 
organized branches of a trade is a bargain at tlie expense 
of the unorganized public. Can the laws of supply and 
demand, the substitution of other and competitive products, 
be depended upon to cheek the natural selfishness of the 
trade group? It is at this point that we st-rike one of the 
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knotty problems of modern industrial life. Probably for the 
luxuries, the lesser articles of life, 'competition is sufficiently 
free to do this, yet such crises as the long series of defiantly 
engineered coal strikes, the transportation strikes in Great 
Britain, the threats of railroad strikes, the policemen’s strike 
in Boston, indicate how completely at the mercy of a group 
may be a public which has adapted its scheme of life to a 
particular utility. A new code of ethics and laws, a system of 
Federal regulation, appears an almost necessary corollary of 
the ever more comprehensive organization of capital and 
labor. 

It is significant to note the constantly increasing urge to 
collective action of one form or another which underlies all 
these modern theories. The benefits and the necessity of 
group and organized action of some sort seem to have passed 
beyond the stage of theory. It is, in the degree exacted by 
modern life, a new lesson to be imposed on the naturally 
impulsive and individualistic nature of man. 

Collective Bargaining. — ^The specific method of reaching 
the agreement between capital and labor referred to in the 
preceding paragraphs is well exemplified by the method of 
collective bargaining used by the Men’s Garment Trades. 
The Amalgamated Clothing Workers of America is a union 
of clothing workers which originally was recognized and dealt 
with only by the firm of Hart-, Schaffner & Marx of Chicago. 
The system of negotiation there worked out proved so success- 
ful that when the great wave of unrest and organization of 
the w^ar years struck the clothing industry, membership of 
the Amalgamated became national in scope, and the employ- 
ers also organized and adopted the same general plan of 
negotiation. Under this plan an agreement covering wages 
and working conditions for a period of three years is drawn 
up between negotiators chosen for each side. This agreement 
covers such items as the scale of prices to be paid for various 
classes of work, the hours of work per week, rate of pay for 
overtime, preference of union workers, regulations as to work- 
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ing conditions and discipline, prcndsion for the furnishing of 
employees by the union as required by the employers, and 
provision for the organization and operation of machinery for 
administering the agreement. 

There is a constant need for the interpretation of the agree- 
ment in. specific cases in which an injustice is claimed by one 
side or the other, for the setting of new piece rates, and for 
carrying out the conditions of the agreement. To meet this 
need a trade board was appointed for each regional group, 
consisting of an equal number of representatives from each 
side and of a paid impartial chairman chosen by both sides. 
Usually each faeto,ry had its company and labor representa- 
tive, although in the case of smaller factories one man might 
represent several factories. This board, meeting at regular 
intervals or on call, was empowered to reach agreement on 
any matter in dispute. A Board of Arbitration, liowever, was 
also provided for, to wliieli appeal could be made by either 
party from a decision of tiie trader board. 

Each mem!)(*r tl:ie trade board, on either side, was pro- 
vided with (i(‘piities, iisiially men witli other duties in the 
partieultir sluif), tlie union deputy a workman elected by the 
union men, tlie company deputy a locail. labor manager or 
(itl'ier coni|.)tin\' official. Tlie procedure in case of tlie arising 
of any disi'mte was tliem first, its submission to tlie local 
deputies, who if possible composed difiereiK.*es and reached an 
agreement mutually acceptable to men and foremen. If this 
failed the case was filed with the secretary of the trade board, 
heard and decided, with an appeal to the Board of Arbitration 
in case of a failure to agree to the trade board decision. 

In practice the trade board became the working unit of 
the system, and the impartial chairman, liaving the casting 
vote, became the key man of the system. Experience has been 
that the cltairman usually was fair, but that in order to retain 
his influence with both parties and also to support friendly 
labor representatives with their own constituencies, there was 
a tendency to gi've a decision first to one side, then to the 
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other, and to compromise- decisions rather than clear-cut 
facing of the issue. This general “description may be taken 
as typical of collective bargaining in the industries in which it 
exists, save that the machinery for administration is more 
complete in this case than is generally the case. It is inter- 
esting to notice the tendency to build up, in a particular trade 
group, a body of decisions and precedents which bears a close 
analogy to the common law which is the foundation of civilian 
relationships. 

Works Councils. — The union collective bargain can hardly 
be taken as representative of the whole of American industry. 
It is only in certain industries that the union has attained a 
strength sufficient to enable it to dictate this plan of negotia- 
tion. While no intelligent man questions the right of the 
workingman to organize for the advancement of his interests, 
it appears to be equally the right of the employer to deal with 
his employees as individuals where this is possible, both rights 
being subject to the superior right of the state to prevent 
violence and to protect the individual in life, liberty, and the 
pursuit of happiness. Many intelligent employers of non- 
union or of mixed labor have, however, recognized, — especially 
in the enormous impersonal units of modern industry, — ^that 
the old method of individual bargaining is no longer adequate 
as a channel of contact between management and men. There 
are too many intermediary subordinate officials, too many 
obstacles, and a high potential voltage of discontentment and 
rebellion may accumulate until it discharges in the destructive 
lightning of a strike or other labor trouble. Some easier 
channel of communication, some industrial lightning rod, is 
needed to conduct the cause of discontent harmlessly away 
before it has accumulated a dangerous potential. The works 
council, a comparatively recent plan, has proven itself a very 
effective means of bringing workmen and management to- 
gether for the direct expression and settlement of these petty 
personal grievances, which records show are back of nine out 
of every ten labor troubles. A shrewd and sympathetic ob- 
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server has said that# the average -body of workmen sometimes 
strikes first and tiien hires economists to provide it with 
an issue. Outside the highly organized unions which have 
learned how to conduct a deliberate campaign for self- 
advancement, it' is probably true that labor troubles are more 
often due to personal affronts to workmen, sympatliy witli 
otlier workmen, aiKi similar tipparently local and petty things^ 
but which toiieii a man wliere lie is sensitive, than to the more 
basic economic questions such as wage levels. 

Non-union collective bargaining is of two prevailing types, 
tlie works council and tfie company union, the former being 
the predominant type. Comparatively few companies liave 
used tlie company union. Under this plan the employees are 
encouraged to form a local, unaffiiiat.ed union including all 
workers, wliicti elects its own officers, liolds periotiical meet- 
ings attended by all, and deals with tiie company througli it.s 
elected offi(*iaIs. 

Under tlie works council plan in its typical form elections 
are held perio<licai!y among tlie men, and representatives are 
chosen who meil montl'ily witli an equal number of manage- 
ment represent atiM*- discuss any matters of common inter- 
est, sucli as wages, hours, aud working conditions. 

A Typical Council Plan.' — The plan used by the Interna- 
tional Har\’ester Company may be taken as typical of works 
couiKul procedure. The following are the principal features 
of tlie plan. 

H) One employee representative is elected by each group 
of two or three iiiindred workmen, to serve one year in a local 
or plant' works eouncil. The management appoints an equal 
number, of rii)reseiit.:'iti\-es among its foremen and otlier super- 
visory emploN’ees. Provision is made for the recall of repre- 
sentatives, ii|3on |)etition and vote of the respective con- 
stituencies. Detailed provision is made for districting the 
shops, for the cuiiduct of elections and the qualifications of 
voters and representatives. 

(2) Tlie moiitiily tor more frequent- on call) meeting of 
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the council is presided over by a president and secretary, 
both company representatives, but* without vote in the pro- 
ceedings. Any employee failing to secure satisfaction of a 
grievance, with his foreman, may submit it to his local repre- 
sentative or to the secretary of the council, when it will be 
placed on the order of business and discussed and settled if 
possible in council. Not only grievances, but constructive 
suggestions, discussion of operating improvements, announce- 
ments of policies by the management, may be brought before 
the council. Each side, management and men, votes sepa- 
rately on any controversial question, and the vote of each 
side is then taken as a unit, evidently requiring a majority 
of each side to carry. The decisions of the council are made 
in the form of recommendations to the superintendent or plant 
manager, who is expected either to carry them out or explain 
to the council representatives the reason, if he considers it in- 
expedient to do so. 

(3) In the latter case the matter may be referred back 
to the council, and appealed to the president of the company. 
If the president considers the matter of general interest to all 
plants, he may then call a general council composed of repre- 
sentatives sent by each local council. The general council 
functions in the same way that the local council does. If 
the matter fails of decision at this stage the president may 
then, at his option, submit its settlement to arbitration. It 
will be noticed that at no stage does the management relin- 
quish its final power of decision, up to the final voluntary stage 
of arbitration. On the other hand, an intelligent management 
(such as that of the Harvester Company certainly is) would 
be very slow to risk charges of lack of good faith <md the 
undermining of prestige of the council by obstinately refusing 
fair play. The plan has a very successful histor}q not only 
in the case described but in some hundreds of other cases, of 
companies both large and small. Many variations are found, 
such as an attempt to follow the Federal Government and 
provide a House of Representatives, Senate, and Cabinet, but 


f 


INDUSTRIAL RELATIONS 281 

• 

the general plan de^::*ribed seeing to have the widest adoption 
and greatest success. Considerable difference is also found 
in tlie degree of surrender of control by the management. In 
some eases decision of the council is automatically binding 
upon both sides, the management taking its chances of pro- 
tecting its interest along with tlie men. In other eases such 
as that descril)ed, while wide powers are gi\'cii to tlie council, 
the pow(T of final d(‘cision or veto is reserve<l to tiie company. 
In other cases, siieli as the Employees’ Representation Plan of 
Swift k Company, the council is siniplx* a forum in wliich 
managc'oifa]! a.nd mem meet to discuss and peaceably compose 
tlicir difUTeiices if they can, eiiiier side retaining full freedom 
of action to strike or use otlier direct action if negotiations 
fail 

Figure 69 illustrates tlie cliannels of appeal provided for 
in anotlier works c*oiinf:*il plan, used by tlie Peoples Gas Com- 
pany of' Chii'ago. 

Compared with the plan of union collective l)argaining, the 
works coinic'i! iihrn lias a distinct, advantage in the more con- 
structi\'(* trcaid given to its meetings. Tliese are not merely 
outlets for the airing and perliaps encoursigement of grie\'- 
anees; tlu^y are d(“dicated as well to the constructive problems 
of the industry, and expcTienee sliows that tliey are in fact 
effective forums for the discussion of these problems. As one 
writer has said, the union workman comes to the collective 
bargain in tlie attitude of tiie consumer rather than that of 
the producer, he is interested in what he gets ratlier tlian in 
what he givc\^, and may come to give as little and get as much 
as pos-^ihle. Tiiere is a danger, unless the eoiincil plan is very 
well Inmdled, that tlie representatives of the workmen will be- 
come unduly svinpathetie with the manageirienPs point of 
view, and thus lose contact with their owm constituencies. All 
in all, howt^w*!', the history of tlie works council is one of great 
success and promise. 

A .few council plans have failed. The plan would probably 
not be advisable in a plant where the average intelligence of 
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Fig. 69. 

CHANNELS OF APPEAL, WORKS COUNCIL PLAN. « 


the men was low. It should not be necessary in a small plant 
with an intelligent executive already in effective contact in 
less cumbersome ways with his men. It would probably not 
be well received if it was attempted to force its use as a sub- 
stitute for an existing plan of union recognition. 









I 


INDUSTRIAL RELATIONS 283 

• 

Labor Turnover?^ — Some method of measurement of the re- 
sults of an}’ particular iabor policy being a desirable thing, 
the measurement of labor conditions by the turnover of labor 
lias become a stanch'ird procedure. Labor turno\'er may be 
defined as the ratio, for a given period, of tlie number of 
workers leaving the payroll (separations) to the average num- 
ber on the payroll for the given period. The period may be a 
week, month, or year, although comparisons are most easily 
made over ti yearly period. The separations again may be 
divided as between avoidable and unavoidable, tlie unavoid- 
able including sucli causes as deatfi or illness, leaving town, 
marriage of wonam, etc. The formula including these factors 
may then be stated as follows: 

S ~ IT 

T where T represents turnover, S, total separations, 

II, urui\'oidal)le separations, P, tl^e aA’erage number on the pay- 
roll. This average may be tlie daily average, or more approx- 
imately tlie a\’eFage of tliose on tlie payroll a particular day 
eaeli week or moiith, 

Tlie turno\'er concept should not be made a fetieli. It is a 
good geiierui indicator of symptoms in labor relations and a 
rougli measure liy the increase (ir decrease of tuiiiover, of the 
efficiency of any partiemiar policy or iabor department. Its 
sliowings are complicated by so many outside factors tliat any 
conclusion drawn from it as to specific results should be used 
with a certain degree of caution. It affords a rough method of 
comparison between industries — very rougii usually, Iiowever, 
because what, is a rioraial rate for a factory using one class 
of workers miglit be extremely low or higli for anotlier, and 
a normal rate in 1918 would have been a high rate for most 
factories in 1921. One imndred per cent turnover is not an 
uncommon figure, although many industries have much less, 
some much more. The turnover figure may well be used as 
costs, are used in the test run system, being computed inter- 
mittently as some element seems to demand attention, or in 
order to give an occasional check on general tendencies. 
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An analysis which goes bacfk of the turliover figure for the 
factory as a whole is of interest. One classification which 
should be made is by departments and individual foremen. 
Often this analysis will furnish confirmatory evidence of the 
fact that some foreman does not know how to handle his men 
or has had some special difficulty with them. 

Another interesting classification is by length of service. 
It will almost invariably be found that the rate decreases 
very rapidly as the period of service increases, so that most 
of the turnover comes during the first six months. This points 
to the importance of careful selection of the man by the em- 
ployment department, and of taking pains to get him started 
happily in his work. It was found in the experience of a 
vestibule school, training women who had never before done 
factory work, that when the task given the first morning was 
a complicated one which could not be mastered immediately, 
many of the women would not show up after the first half 
day^s work. When the task was broken up into simple ele- 
ments, the learner left her task with a sense of progress and 
encouragement and returned to it with interest. 

Why Men Quit Their Jobs. — A few brief paragraphs may 
be devoted here to a topic which could hardly be adequately 
treated in a volume, with the purpose of suggesting a line of 
thought which may be followed farther if desired. Why do 
men work and what are the causes which bring them to their 
tasks with the spirit of driven things, or the spirit of interest 
and pleasure? The obvious element is the money earned, an 
essential to existence and the gratification of all men’s desires. 
Back of this, however, lie many factors which are only 
vaguely realized, if at all, in the man’s conscious anfi sub- 
conscious self. 

One of the powerful motives certainly is the sense of mas- 
tery and the allied sense of security. It is an old saying that 
it is the poor workmen rather than the good who is a chronic 
trouble-maker. The man who can do an artistic job of brick- 
laying, or of fine tool making, is usually also contented with 
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his position in life. *It. is the poor workman, who instinctively 
seeks to divert attention ■ from his work, who makes trouble. 
The value of training men to become good mechanics is here 
apparent. 

Seeiirity was mentioned — another of the keystones of the 
house of gocjd will and liapplncss. The prospect of unem- 
ployment., tl'ie fea.r of not making good, tear savagely at a 
ma,n's Tliere are few experiences under wliicli it is 

harder to iuild ii|> one s head and keep one’s courage than to 
be out of a. jo!) without- any tiling laid up. Remedial policies 
luiW' lieen touched upon elsewliere. 

Social estiL'i'ui] and recaignition are a third of the keystones. 
Atipreeiation of \good work, merited praise, are coin of the 
realm wlicii wc;‘!l liestowed, nor need ttie fear of encouraging 
talsc' confidence in the employee’s indispensaliility prevent the 
judicious use of firaise. The social esteem of his fellow- 
workmen atiri iieighbo.rs is e'\’en more vital to the workmen. 
Here we must, respera. liis class feeling and work with it rather 
than against it. Fcity affronts, quarrels witli foremen in 
wliicli t!ic men may lia,ve taken an. iintenabie position but will 
quit rather than bach down, are illustration of the negative 
application of tliis motive. 

Is there a monotony factor as a cause of labor turnover? 
Unquestiomdily there is, yet it varies raiicli with different 
men. Tliere is a type of man, often ytry capable, wlio can- 
not do even varied and responsible work for long periods with- 
out rc'stlessness. Such men are seldom found taking monot- 
onous work save as a. last resort. The tramp printer of 
legendary fitrnc^ illustrates the type, found high juid low. 
Probably the majority of men prefer monotonous work, with 
its soothing lach of responsibility, of new decisions. A man 
mat’ put on one bolt all day long, day in, day out, but he is 
workiiig with a eongenial gang, his thoiiglits run to aiid fro 
from tlie joli to otlua* tilings, and there is always ihe stiiiiiiliis 
of working to a murk. The mind quickly masters ilic^ rc*- 
peated task and takes it out of the level of conscious thought 
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to the lower levels of subconscious and automatic or habitual 

Much more exacting is such work as clerical or routine 
accounting work, in which there is no opportunity for inde- 
pendent or even novel thinking, and yet no way of relaxing 

the attention. _ . -j t 

Probably a large proportion of labor turnover outside of 

definitely leaving for a better job or some other good reason 
is due to what in psychology is called a “complex of one 
sort or another. Often it is the inferiority complex-a man 
feels he is not making good, and gradually becomes so ob- 
sessed with the dread of the task to which he thinks he is 
not equal, that he comes to hate going down to work in the 
morning. Finally the burden becomes so hea\'y that he drops 
it from his shoulders, to try^ again somewhere else. So also 
may the sense of social inferiority react with envy and other 
factors to make a man dissatisfied with a job, which does no 
nay enough to enable him to spend as do others of his friends. 
Usually the decision to quit is the final result of a slow gath- 
ering of tensions of which the man is himself not fully aware 
even when the break comes. 
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CHAPTER XIX 

ORGANIZATION AND EXECUTIVE CONTROL 

All orgnniz:iti(rn origiiiateg from the need to subdivide 
work wliicdi li;i< !>ecome too great in \'oIiime or too ('‘ompiex 
for one man. As the Imsines? of tlie individual proprietor 
increase?, he seriires assistants as employees or partners and 
assigns to Ific'se men (lie work winch l;ie feels may be most 
safely intiaisted to siihordinates, or wliieli lie is hsm^elf least 
qualified to perform. Tlie iK^ec! for frei'iuent change^ in as- 
signment of rlutios, the direct^ personal (■■ontafi- of the pro- 
prietor 'witi,i all file impori^aiit facts of his business and the 
\’ariety of inf.-erests wliic'h engage liis attention, ai! tend in 
ti le small orgatiization to obscure the need for a really system- 

atic and logicad di\'isinn of duties, wl'iile tliey at the same time 
reduc'e tlie seriousness of tlie results of any mistakes which 
may Iiave been made. Altfiougli thcTe is Just as miicli riaison 
for correct organization in tlie small business as in the large 
one, priiblem of organization usually does not emerge as 
such until, by reason of the incrtaising complexity of opera- 
tions and inc!*easing remoteness of tlie proprietor froiii operti- 
tioTi, it bectiiiies impossible longer to effectively operate witli a 
makesliift [ind structureless organization. 

Classification and Division of Duties. — In the process of 
subdivision of duties there are numerous points of division. 
The proprietor and manager first selects his department 
heads, as tlie suptaintendent or factory- manager, the sales 
managi^r, the financial and aecounting man, ami such others 
as the case deiiitiiids. Eaeli of these men in turn is faced witli 
a question of division, of his duties, and similar points of 
division occur with every^ succeeding delegation of duties. It 
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is evident that a plan of subdivision w^th might be advan- 
tageous for the first point of division (say the usual functional 
division into the specialized departments of sale, manufacture 
and so forth) might be wholly inadvisable at one or many of 
the succeeding points of division. Thus the sales manager 
would have the choice of dividing his sales field into terri- 
tories, in each of which a salesman or district manager 
handled all the company's lines, or he might send out specialty 
salesmen, each of whom sold only one line, but covered the 
entire geographical field. The factory manager in turn has 
a wholly independent problem in the choice between the plans 
mentioned in Chapter VII of grouping machines into depart- 
ments by product, each department being an independent or 
divisional producing unit, complete in itself, or of grouping 
machines by process, all machines of one function, as lathes, 
being brought together into a department. 

Evidently, while a particular management may lean pre- 
dominantly toward one or the other type, we cannot speak 
of an organization as wholly functional or wholly divisional. 
The decision will have been made between the two types, in- 
dependently, for a multitude of points of division. Here it 
will be functional, there divisional, but in each case the facts 
of the single situation or point of division will have been in- 
dependently examined. 

Functional and Divisional Plans. — These two contrasting 
general plans of subdivision of duties, stand out as organiza- 
tion types which occur in a great variety of forms and modifi- 
cations. In the functional plan, duties of like kind are grouped 
into a department. The first subdivision of duties is usually 
of this type, all the accounting work going to one department, 
that of selling to another, that of manufacture to another, 
and so forth. 

The second of these general types, by analogy with the 
divisional plan of the railways, may be called a divisional 
plan. In this plan, instead of a group of specialized depart- 
ments which together perform the whole work of the firm, 
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we find rather a series of divisioiife, eaeli in a large measure a 
smaller replica of the original organization. Eacdi is equipped, 
for one territoria,.! or prodiau. or otlier di\dsion of tlie total 
operations, to perform all iiinetions independently. An illus- 
tration of the divisional plan would be found in the ease of a 
company with foreign branches, each of wliich had its own 
accounting, production, sales, and perhaps financial organiza- 
tion, eacli branch being in large part a replieti of the original 
organization. Usually with tiiis type some one or more func- 
tions are retained by the central organization. General exee- 
u,ti'\’e control practically always is tluis retained; financing, 
accounting, and selling are often retained. But witliin the 
group of functions to be divided, the line of division is geo- 
graphical instead of by function. 

An interesting example of tlie application of a functional 
distribution of fiuties at, one important- point in the organiza- 
tion is Taylor’s I'lrc.ipostd to divide tlie work of the foreman 
on a fimctioiia! basis. A fumdionai subdi\dsion iti tliis prei'ise 
form is Hid in conimon use because of tla* difficulty of co- 
ordination oi' the work oi' the bosses, and otlier ditficiilties, 
but a moiiiiied form is now in genera! use (as clescribed in 
Ciiupter X\d I in winch the \’tirious functional tiepartmeiits 
(dear tlirough the gang boss, who thus acts as a point of co- 
ordination, and provides the undiAdded authority desirable 
in, handling men not Inghly trained in organization activities. 
Figure 62, Cliapter XV, shows comparativelyj the old line 
type, Taylor’s proposal, and the modern modified functional 
plan of foremtiiiship. 

The comparative advantages of tiie two types have already 
been disciisscMi in Chapter VII, as they refer to the question 
of machine departmental layout. Generally speaking the 
functional type possesses the following advantages: 

(I’l It permits of subdivision of duties which: 

(a) Reduces tasks to tlie compass of the ordinary 
man’s capacities. 


290 


FACTORY MANAGEMENT 


r 

(b) Permits the separation of t^killed and unskilled 
operations, making possible the reduction of num- 
ber of skilled men needed. 

(c) Makes possible, by concentration of one man on a 
single task, greater skill and the formation of 
more definite operation habits. 

(2) By centralizing duties of one kind at a particular point 
the functional plan: 

(a) Makes possible an improved load factor or steadi- 
ness in the use of the equipment or employee’s time. 

(b) Provides a volume of work which makes practi- 
cable the use of auxiliary facilities. 

On the other hand the divisional type has the great ad- 
vantage of giving an operating unit which is smaller and more 
compact. While this is obtained at the sacrifice of specializa- 
tion and quantity production methods, it has advantages as 
follows: 

(a) The breakdown of one unit does not tie up the 
whole organization. 

(b) Problems of coordination are simpler. In the 
functional department we have a group of special- 
ists, of whom very few have a clear and dominant 
idea of the final purpose of their activities. As is 
so often the case in the government bureaus and 
department, the specialist is interested in advanc- 
ing his department, even at the expense of the 
whole. 

(c) Because there are more department heMs who 
have the executive instead of the specialist’s view- 
point the divisional plan provides a better training 
school for executives. 

(d) Travel and lost motion are reduced because of the 
greater compactness of the divisional unit. There 
are less interdepartment orders, accounts, and 
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commimicjition. To perform a given task it is 
necessary to set in motion a smaller mechanism 
than in the ease of the functional type. Because 
of this, emergency action is more prompt in the 
divisional plan and this plan is clearly the best 
suited for covering a wide flung, sparse territory, 
in which the expense of travel and communication 
becomes large. 

This problem of choice between the two plans of subdivision 
is met in. a large number of practical firobltmis. The problems 
of machine layout, of fonananship, of sales management, have 
been mentioned. Otlier examples at random from hundreds 
of possible ones are these: 

To what extent is it desirtible to split' up tiie operations in a 
particular job, say an assernb.!y? Slial! let one !ria,n as- 
semble complete, or shall we break up the job into a grou|i 
of operations? Shall ledgers and stc'.u'k n:a.‘ords be I'Histed 
functionally, one clerk posting ora? tvjie of it.e.rn las t!i(‘ .filled 
requisitions I feir all IccIgiTs, or sfiail ea(.*ii ivlerk do ail the 
work on a section of the h'flaer Isay tlse A to .D items K The 
same problem arises in tlie stock room. Siiall sto(:*k. .men be 
assigned to sections of bins, or sliall one man or group put 
in. receipts, another fill requisitions, etc., for al.i bins? An- 
other problem arises as to cost and other statistics — sliali eaeli 
major department' liave its cost and statistical inc?n, or shall 
this work be concentrated in a special functioiia! department, 
which lias its local representative in the various departments? 
Anot'iier prolileni—shall each department move its own iria- 
teriais or shall we liave a functional department ihr tiiis 
work? Another important problem, arises in the handling of 
men — shall employment, discipline and promotion he liaiidlcd 
functionally, or as fiart of tlie duties of superiiitendents and 
foremen? Ii.i some of the eases mentioned tlie advantages of 
one or tlie otlier type are so pronoiinc^ed tliat one form has 
come to be generally used, as in tlie case o.f employment or 
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inspection, now quite generally functio?;ial in modern plants. 
Yet even here the question comes -up as to just which duties 
shall be functionalized, which left to the local operating unit. 
Shall the foreman be allowed, for example, to discharge, or 
only to suspend? Every point of division and every duty to 
be divided is a question in itself, to be settled independently. 

Figure 70 shows how a sales department would look under 
each of the two plans. 

As a general rule the functional organization seems best to 
adapt itself to duties which occur with sufficient volume and 
regularity to allow of reduction to a routine. When a man 
can be taught a routine, and provided day after day with a 
volume of work of the same sort, the functional type is un- 
excelled. Where adaptability, independent action, frequent 
change of method are necessary, the advantages of functional- 
ization become less and those of the more compact and self- 
contained divisional unit are greater. 

Standardization. — A second question of organization which 
is met in factory organization is that of standardization. It 
evidently is a necessary prelude to functional division of 
duties, or to planning, that these duties shall be studied in 
detail, the best method adopted, and all variations of method, 
except the one standard, be discarded. Records will be made 
where necessary, describing this standard in sufficient detail 
so that it may be reproduced with certainty and independently 
of any one man^s connection with the organization. Without 
such fixed standards, uniform, interchangeable, predictable, 
accuracy in planning and coordination of the functional activ- 
ities of an assembly crew, or of a functionalized control organ- 
ization would be impracticable. The work of standardization 
is simple in theory but often costly and arduous in practice. 
In the unstandardized shop hundreds of variations in method 
or even in product will be discovered, and the work of stand- 
ardization involves not only finding out what is best- — a 
process involving an inconceivable amount of drudgery, often 
taking years where many products are made— but it involves 
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also the slow process of reforming haljits and teaching the 
organization the standard method. Examples of fields for 
standardization have been met in the discussion of planning 
and scheduling, of rate setting and motion study, of operation 
layout, or standardization of purchased materials, in the de- 
partmental financial budget and in standard costs, in all sys- 
tems and paper work, in the organization diagram and manual 
of duties, in the job analysis, and in fact in most departments 
and problems of the factory. 

Centralization. — A third question of organization involves 
another angle of the question of subdivision of duties. Closely 
related to the question of functionalization is the question of 
centralization, since functionalization usually, although not in- 
variably, implies a degree of centralization and is often one 
of the advantages of centralization. 

Two questions as to centralization arise at each point of 
subdivision of duties. The first question is, between the exec- 
utive who must delegate and the duty to be performed, how 
many intermediates shall be provided? Under the superin- 
tendent shall we have twenty foremen directly or shall we 
have four intermediate general foremen, each responsible for 
five foremen? This is evidently a question of the capacity 
of the superior and the demands made on him. If each of 
the twenty foremen is in charge of the same sort of simple 
duties, as perhaps in the case of labor gangs, the superin- 
tendent may be able to handle the twenty directly, at less 
expense and with better results than would be possible through 
intermediates. But if each foreman brings up a different set 
of problems, many of them complicated, the burden necessi- 
tates subdivision. 

A second aspect of the problem of centralization is the ques- 
tion as to which duties shall be delegated, which retained 
centrally. Here the general rule is that the central executive’s 
greater experience and ability and grasp of the situation shall 
be utilized to the maximum by bringing to him only the im- 
portant and general policy decisions. He lays down the limits 
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of action set by th^e policy, ^yithin these limits the sub- 
ordinate elaborates and works out the details, and so on for 
each succeeding subdivision. A converse of this rule is that 
matters need not be carried up for decision beyond the lowest 
executive who has a control and grasp of all important ele- 
ments in the decision. 

Another metliod of utilizing general executive ability to the 
utmost is the use of various auxiliary visualizing devices, and 
of functional assistance, of which the discussion of centraliza- 
tion in planning in Chapter XII furnislies a practical 
illustration. 

Coordination. — Having laid out duties and assigned them 
to the various functional and divisional subordinates we will 
have the skeleton of an organization which bears some re- 
semblance to a well designed machine. It is a macliine, how- 
ever, composed of members each of whom has his own some- 
times divergent purposes, and his own more or less imper- 
fect idea of the final end toward which his activities are 
being directed. Tlie directing exeeiiti\’e has the double prob- 
lem of making Iiis men want to aeeompiisii the purposes of 
tlie organization, and of keeping them informed as to whut 
tliese purposes are, so that as the subordinate makes his liour- 
to-hour detail decision he will intelligently further the com- 
mon purpose, and not be working at cross purposes. This 
problem is especially acute in the large functional organiza- 
tion, wliere it is hard for tlie specialist to grasp tlie ultimate 
purpose of his activities, and especially to preserve a sense of 
balance w^hicli subordinates his work and pet projects to the 
common purpose. 

The problem of making men want to advance the common 
purpose is one of morale, and its solution involves the intel- 
ligent and sympathetic application of the principles, methods, 
and ideals of leadership. 

The problem of keeping their activities in line involves 
in the first place an adequate system. When a routine of 
operation is carefully and liarmoniously worked out, iiispecteci 
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and maintained so that each.man does things in a specific and 
predetermined way, his activities will fit into the general 
scheme even though he .has little or no idea of what the 
scheme is. 

For the activities requiring more discretion the problem of 
coordination resolves itself into one of supplying information. 
Thus at a daily meeting of superintendents the main elements 
or points of urgency on large jobs were discussed in common, 
men received advance information of work for which they 
needed to plan, pressure was brought to bear on points of 
delay, difficulties and misunderstandings were discussed and 
cleared up. Personal conferences, bulletins, classes, house 
magazines, are a few of many means used to secure the same 
result of keeping subordinates with discretionary powers in- 
formed of the general situation. The clear enunciation and 
constant repetition of fundamental policies also aids effec- 
tively. Thus the mottoes “The Customer is always right,” 
“Harmony in the shop means harmony in the piano,” “Service 
first,” “You can trust your neck to the Doe ladder,” serve 
to make concrete and traditional, important policies or atti- 
tudes. 

Organization and Administration. — There are two phases 
of the work of the managing executive. The first of these 
is the problem of structure, of creating, developing, and modi- 
fying to meet new needs, the relationship and division of 
duties which serve to produce the organization as an entity 
at the command of its leader. The second problem is that 
of administration, of directing the activities of the organiza- 
tion which has been created, of making the plans, reaching 
the decisions, giving the orders, which move it to action. 

The cycle of action involved in administration may be 
summed up in four steps as follows: (1) Gather information 
as a basis for action, (2) Decide (the step of scheduling 
described in Chapter XI),- (3) Dispatch, (4) Supervise and 
follow up performance. 

The method by which the executive obtains control over 
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the facts of eiirreat |idministration may best be understood by 
considering what are the.. duties of this chief executive. He 
is, in the first place, usually an organizer. He it is who de- 
cides the structural relations of the organization and selects 
the men to perform the respective duties. 

Following naturally .from this comes the duty of correlation. 
It is the executive who modifies the over-enthusiastic estimate 
of the sales department, to conform to the safe financial 
capacity of the firm, or who adjusts and corrects the aGivi- 
ties of a department which is going off at some* tangent, sueli 
as unwise economy in salaries of employees. T,lie €xecuti\a% 
of all me-inhcTs f)f tlie organization, sfiould see the problem of 
the business tind see it whole. 

The executi'\T is responsible f«')r final initiative and decision. 
Others .may suggest; lie decides, and when otliers ftiil to see 
the need, lie it is wlio must sense t,he (.*lianging market, dc'cide 
on and put into force the ik‘W policw. His is tiie final re- 
sponsibility for results, and if otliers fail he must be rea,dy 
wit!) the idea or measure necessary to secure results. His pre- 
occupation is (.‘onst-antly witli the unsol'ced |)rob!em, the 
troublesome tangl(\ the difficulty, the new and tliC 
As soon as tlie answer is found he can delegate to assistants 
tlie task of perfo,rrnarice, supervising only to see that orders 
are carried out tmd to guide tlie dct'elopmeot and clicck the 
results of the decision. The executive thus serves as tlie |)atli- 
finder, the reserve force of the organization army. His tirnca 
especially in tlie large organization, sliould not be* oc'ciijned 
with routine duties, but largely left free so that he can throw 
the full force of his energies into constructive and creative 
work, or into meeting what happens to be the critical problem 
of the moment. This does not mean that he will not concern 
himself witii detaiis. Details as symptoms are among the 
most important of tlie facts of business, and it is in enabling 
the executive to quickly pick out and note significant trifles 
that his earlier routine apprenticesliin will add siireness to his 
leadership. An iineonscious tribute was paid to a great store 
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manager by the clerk who remarked as^,h=e passed, has 
eyes in the back of his head.” 

The executive is also the supervisor. Men need the stimulus 
given by the knowledge that their work will come under re- 
view, that good work will earn praise and reward and poor 
work blame or penalty. Therefore beneath the preoccupation 
of the present problem will be a constant attention to the 
results of performance. Generally the executive concerns 
himself but little with the smooth running department except 
for a periodic review and the bestowing of earned praise and 
promotion on those responsible for success. But he is alert 
for signs of trouble. The reports and summaries which come 
to his desk are many of them specially designed for this pur- 
pose. The comparison of actual with budget costs of de- 
partmental operation, changes in ratio of overhead to direct 
expense, labor turnover figures if this is a serious problem, 
reports of spoiled work or lost time, cost figures, summaries 
of customers’ complaints, inventory balances, reports of past 
due accounts receivable, comparative sales figures by terri- 
tory and salesmen, each of these is a report specialty or 
incidentally designed to show results of operation and par- 
ticularly to enable the executive to put his finger quickly on 
sore spots. In addition to these systematic checks, some 
executives acquire an uncanny faculty for spotting the man 
whose uneasiness, evasive replies, confusion, or absence from 
conference points to conditions which the man unconsciously 
desires to keep concealed. 

Finally the executive is the leader. He it is who is finally 
responsible for keeping up the belief of the men in their work. 
It is to him that the organization turns for decision the 
apparently insoluble question, for support of the sheer in- 
domitable will to win in times of trouble, and at all times for 
initiative, heartening praise, or sometimes discerning ap- 
praisal and rebuke. Real leadership is not a matter of 
panaceas. Men sense leadership and love to pay homage to it 
in the man whose courage, knowledge, judgment, and under- 
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standing of men day by day pr^ve him equal to the problems 
and emergency denmnds of the business. 

The system of control l;>y tlie chief executive will be de- 
signed to serve these five ends, of organization, coordination, 
initiative and decision, supervision, and leadership. There 
will be first the routine reports of sales of market and financial 
conditions, of material and sale prices, of costs and results of 
operation, of unfilled orders, of money requirements, whicli 
give liim a sort of moving picture of tlie facts of o|)C‘ration, 
enabling him to plan and make decisions with all tiie facts 
of the current situation before him. Figure 71 is a report 
received daily by tlie executive head of a small company and 
used by him to give him at a glance tlie genera! condition of 
the business. 

In addition to tiiese regularly presented reports, selected 
and arranged to a running summary of the facts wliiidi 
for the paiticailar business are important, tliere will from time 
to time hi? laid before tlie executive tlie reports of tliose special 
aetivitic‘s whiiL at the time engage liis attention Perliaps 
labor eiiiiditioiis are unsettled, and a study and sunirnary will 
be made showing wages being paid in competitive plants or 
trades, or sliowing living costs, if tliese enter as a factor. 
Perhaps then* patent litigation pending, and tlie company’s 
lawyers may go over the company’s position and the facts of 
the ease with tlie executi\*e and with him decide on a course 
of action. Perliaps the product has proven inadequate to its 
purpose in some way, or must be modified to meet a new 
need, and the executive will be listening to his engineers, pcT- 
haps himself making practical suggestions of a better material 
or a nc^w style of finish. These and otiier subjects will iiiter- 
mittently engage the executive’s consideration, assiiiiie tem- 
porary" importance in liis program, and as they are solved will 
again recede. 

And finally there will be the supervisory reports of wiiicli 
examples have already been given. 

The form and method of tlie executive’s control will be 



f 


300 


FACTORY MANAGEMENT 


DAILY REPOET 
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DAILY EEPORT RECEIVED BY THE MANAGER OP A SMiVLL 
COMPANY. 


varied to suit his temperament, abilities, and training. The 
man who came up through the production end is apt to lean 
toward an interest in manufacturing economies and improved 
methods, and leave to men he can trust the selling and the 
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financing of the biisiness. The, dynamic leadership type of 
man is apt to take many of his decisions ready made from 
his department heads, his strength being in his ability to put 
I conviction, reality and motive impulse into the ideas of others. 

Another man will secure his master}^ by grasp of details, an- 
other by shrewd foresight. 

Since tiiis book is intended as a general description of the 
I problems of fa(‘tory organization and management, little lias 

been said about the prolilems of technical method and of 
policy, wliich lu/ccssarily differ in specific industries. A good 
cliemical formula or a correct mcclumicaal construction, knowl- 
edge of just tlio rigid; temperature for ma.king a paint or 
tempering a tool, or ability to secure pleasing or fasiiioriable 
design, ma;y be fully as important to tlie success of tlie en- 
terprise as is correct organization. And similarly a sound 
[: credit policy, a correct selling distribution plan, a good adver- 

tising idea, a knowledge of buying markets and source of 
supply — any one or more of these things may be the key to 
success. 

These things constitute fields of knowledge as important to 
the factory manager as tlie problems of organization and 
a dm in ist rati, on liere discussed. The attempt lias been made in 
tliis text to develop the organization side of factory inanage- 
i ment, and to sliow tlie factory as a problem, the various 

phases of which are capable of orderly and coordinated solu- 
I tion in view of tire speeia.l cireiirastanees of the case; as a 

meclianism, in which, intimately bound up witli tlie sociai 
I and technical |)robIems of production, there is a probiem of 

correct structural relations and operating methods, a technique 
of maHageme.nt. 
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PROBLEMS IN FACTORY MANAGEMENT 


In order to give the student convenient material for the ai^plica- 
tion of the principles described in the text, the following series of 
problems has been added. Naturally it is impossible within the 
limits of a brief statement to reproduce all the varied and complex 
factors which affect an actual solution. Some simplification, con- 
ventionalization and approximation is inevitable, yet it is believed 
that even with this qualification the student will find that a con- 
scientious solution of the various problems will immensely increase 
and clarify his grasp of the methods described in the text, and will, 
if the testimony of many former students who have worked out 
these problems may be believed, be of real help in indicating how 
the problems of the factory may actually be approached. 

The problems are grouped by chapters and one or all of the 
problems for a chapter may be worked out, depending on the 
amount of time available. It will be noticed that many of the 
problems are grouped around a little spring factory, forming a 
series in which many of the more important questions of factory 
layout and operation are grouped. It is suggested that preference 
be given to the problems in this series if a selection is necessary. 
It would be an easy matter to collect data for a similar series of 
problems applicable to another industry, if desired. Needless to 
say, the ^^Yictor Spring Company’^ is a hypothetical case, yet the 
data used, while modified, is sufficiently in proportion to be appli- 
cable in the main to an actual case, being drawn from the author’s 
personal experience as head of a similar company. 


PROBLEMS 

Chapter I 


Problem 1. Eric‘f1y define the duties of each department or 
official shown in tiie factory ormud^atioTi dia.srram in Figure 3. 

2, Rearrange this diagram, classifying t'ae officials and 
depart ncaO.- '^Iiown in it, iroder four tseadings, accorsiing'ly as their 
duties are priniarily of one or another of the four major fuiniions 
of production. Where an official also has secondary functions, list 
his title under the secondary’ heading also, follow’ed by (S). 

Chapter TI 


PRfUU=E:.!\i 3. The following are the monthly gross sales of the 
Yi(*tor Fpriiig Company, inainifafiiirprs of hedsprings. 


Ja.nurir\' . . . 

SI 0.000 

luh 

....... $30,000 

FTbruarv .. 

20,000 


....... 40.000 

IMarcIi .... 

......... 20.000 

Septrmhfr ... 

....... aO.CHin 

April 

30.000 

< let ob( r 

....... 40,000 

ISfav 

50,000 

November ... 

20,000 

Jijnc 

40 000 

December . . . 

....... 10,000 

Assume that 

tlie sales are approximately the sai 

lie frnm year to 

year. A^^oml 

tuiseti balance sheet 

as of Jon nary 1 

is as fnllews : 


imets 

Liabilities 

and Capital 

Cash ........ 

119,000 

Aeeoimt-s Favable ..... S 3,CWXl 

Acets. Sec. 

......... 10,CMK) 

Capital Stock . 

........ 100,000 

Inventory .... 

17,000 



Machinery and Plant... 56,000 



Patents 

1,000 




$103,000 


$103,000 

The fini'is 

experitmee shows 

that it takes an 

average of ruie 

month after s 

ale to collect an account receivable, that on the ava-r~ 
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age raw material is paid for, ^ two months J)efore sale, labor and 
general expense one month before sale, selling cost (mainly com- 
missions) in the current month of sale. 30% of the selling price 
is expended for materials, 30% for labor, 20% for manufacturing 
and general expense, 10% for commissions and other selling ex- 
pense. 95% of the gross sales are realized in cash, the remaining 
5% representing cash and jobbers’ discounts averaging 4y2%, bad 
debt losses %%■ 

(a) On the basis of the above figures prepare a budget showing 
the monthly receipts and expenses and money requirements for 
the year. 

(Suggested Headings for Table) 


Month 

i 

Gross 

Expenditures 

Collec- 

tions 

Monthly 

Balance 

Cumulative 

Balance 

Sales 

Ma- 

terial 

Labor 

Ex- 

pense 

Sales 

Cost 

Total 


4- 

- 


- 


(b) What would be the capital turnover (ratio of net sales to 
capital) in this case? What would be the percentage of profit on 
capital ? What would be the load factor of the sales of the business 
(ratio of average month’s sales to largest month’s sales) ? 

Problem 4. Make a comparative analysis, similar to that shown 
in Figure 5, of the balance sheets of five companies, preferably in 
the same line of manufacturing. Classify the assets and liabilities 
as shown in this figure and state them in terms of percentages of 
net worth, determining also from the total sales, the capital turn- 
over of the company. Explain any outstanding variations in the 
percentages of particular assets, giving as far as possible the 
apparent reasons for the presence of any exceptional items of 
inventory, good will, etc. In which items does there appear to be a 
degree of uniformity, and in which items do local conditions appear 
to produce wide variations? What appears to be the standard 
practice in the case of those items showing uniformity? ^ 

Problem 5. Prepare a “circulation of capital” diagram similar 
to that shown in Figure 6, but including also the following 
features,: 

(a) The circulation of money borrowed on note given to a bank. 

(b) Separation and separate illustration in the diagram of 
manufacturing and of selling expense. 
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' C^APTER’ III 

Problem 6. Outline the principal features of the distribution 
plan you consider most efective for the Victor Spring* Company, 
after a brief canvass of your locality as to the type of dcaha* who 
carries bedspriiigs. The factory selling price of the sijring's may 
be assimied to be an average of $S.OO each, and tite average invoice 
sold will be What would be the possible channels of retail 

sale to the coiisiinicr What would be the argyments for and 
against sale by tlie Victor people direct to the retiiiler, as coiapared 
with sale tlirougli an intermediate wliolesaler or wholesalers^ 

This problem may be worked out for an.v other inanufa(d.iired 
product, if desired. 

Problem T. Assume that the Virtor Spring Company, as de- 
scribed in previous problems, ha^ decided to ’-ed cMreet to rc^tailers 
through travelling salesmen. A-^'^ume tetr tin purposes of tiiis 
problem that, it has decided to I(H,att in iioine town or a 

neighboring larger <‘ity. Kxplain the policies you would adopt, and 
your n^ason for adopting them, witli reference to tlie foliowiiig; 
questions : 

(a) Adv«*rtisirig'— woiilil it be advisabhg how woiikl you ileter* 
mine the auioiint of your appropriation if sePf Would you ailver- 
tise in iiati^mai or local mcaliumst Hc»\v wcmld you tie in your 
advertising witli yoirr selling eifort? 

(b) Would you sell to one dealer in a locality, c'‘eiitering any 
local adv(.n'ti*iing done, etc., iircmiid tliis dealer, or would you sell 
to any dealer who wished to buy? 

(c) How often would you liave your salesinert call during tlie 
busy season? Tlie slack season? 

(d) Would you coniine salesmen- s calls to the larger tctwiis (say 
over 10,00tt iiihabitiirits) or would you have theu-n make all stops 
How would you decide where to draw the line? How would it Im- 
possible to keep in to'ueh with dealers in towns in which the volume 
of business did,, not warrant regular calls ? 

Chapter IV 

Problem. 8. A. description is given (page 63, Chapter IV) of 
the steps taken in filling a eiistoiner’s order in the men's el'ithliig 
industry. From tliis description prepare a course of the onler 
diagram, in wdiich, following the method illustrated in Figure 12, 


306 FACTORY MANAGEMENT 

the steps in filling an order in this industry are shown in full 
detail. 

Problem 9. A certain toy company manufactures several lines 
of toys, including a set of turned blocks and rods from which the 
child can construct bridges, windmills, etc., also several styles of 
jointed and mechanical dolls made principally from turned wood. 
Several thousand gross are made of the principal line, and from 
this number the output ranges down to a few hundred sets of 
some of the less popular toys. Parts are bought ready turned from 
another factory, but are put through a few finishing processes in 
case of one of the products. The general plan of organization is 
to keep a few men busy on the miscellaneous finishing and unit 
parts processes needed, and to divide the bulk of the remaining 
operators into separate assembling crews. Each crew works at one 
product either continuously, in the case of the larger items, or 
continuously until one lot is finished, then on another lot, in the 
case of small items. An estimate is made up each year of the 
number to be made of each item, and the factory seldom varies 
from this estimate, most of the goods being made up in advance 
for the Christmas trade. In addition to the part finishing and 
assembling processes, all parts pass through a painting room, where 
colors are applied by dipping and by stencil. 

(a) Classify this industry as to its general correspondence at 
various points with one or another of the three typical cases 
described in Chapter lY. 

(b) Prepare a course of the order diagram indicating the prin- 
cipal steps which would be taken in filling customers’ and stock 
replenishment orders. 

Chapter V 

Problem 10. Figure 20, Chapter Y, is a table of the parts and 
operations necessary in the manufacture of bedspring model 
No. 441, one of the principal products of the Yictor Spring Com- 
pany. The steps taken in manufacture are in general as described 
in Chapter Y, the unit parts being first made, the base'^or slat, 
composed of angle and hand iron, being next assembled, and the 
spring superstructure in turn assembled on the base. Figure 19, 
page Yl, is a photograph of a completed spring, of the unit parts, 
and of an assembled base with one spiral set up. 

The company plans to equip department A for the continuous 
manufacture of this model at the rate of 120 complete springs per 
ten hour day. Prepare an analysis showing: 
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• 

(a) The machine* hpiirs per day Required for a balanced produc- 
tion* of this output. 

(b) The machines which would be necessa.r:^^ for the department. 
(Some of these would be in use only a fraction of the working 
day, siiu'c the output is small.) 

(c) Sin(*e many of the operations require fractional days, one 
or moi'c (lay's I'liii 'would probably i>e made up and put in stock at 
intervals, allowing one man to alternate betwe’eo tw’o or three 
operations, workina' a full day at ea(di. Thus one man might work 
in a (Wfdc' nf ti'xa* days, sfiendi'iig tlirce days of tlie five on opera- 
tion Xo. 1-1 bJ and two days on fjperation .Xo. l~Bo. Work out 
siu'iilar groupings wl'iere irjssible foi* the- fd-laar o'}>erations, indi- 
cating tlie I'lumbr'f of rneri r(a:|U!re(| at each and the total direct 
lal»or 'forcc\ Tlu' fallowing groups of 0 }'>erati(ms may Ik:* considered 
as intercharigeabli*, an employe in any group being caf>al>le of 
performing any of tlie ofnera lions i'li the group: (Iroup 1, — l-BL 

1-B2, 2’B2, ibd'b'b Group 2,--“--1-B. Group I. Grou|> 4, - 

GB. Group 5, 2-B, 1-D, 1-GB, l-CF. Gpcrations o and 5 may 

la? done !y any available men. 

Ihauuj'.M 11. Frw tlie toy (*om|'aiiiy referred to in Prol’ilerri 
wind imUliod would you use for 'making the operation ariulysis or 
routing of a ninv prtH'luctt Brcpare a 'suitable fcjnrj to use as a 
rouf(‘ ^lieet or record for rnfiking socl'i st'udies and pr(3ser'viiig tlicm 
as standards. 


Chapter VI 

Problem: 12. Visit three or more industries of various types, 
siu.di as tlie following: job or newspaper printing shopu imiGiine 
sy'vecialty or jobbing shfUL slioe factory, gar:mC'‘nt shoft» buKery, 
liriGs:, tile iw pottery faGory. From 'personal observatimi and 
tioiiing of the maiiageiiient (or other available sources of informa- 
tion) prepare in comparative tabular form a report covering th(‘ 
followin^^ points: 

1. Xame and address of coinpaiiy, 

2. PrudiK't nuinufaiUured. 

3. In order id* importance what were the prineipal factor.- which 
led to the (‘fioice c'rf the present location as to general ^eeticm 
of th(‘ cMUiitry, and particular locality in the city or tewiG 

4. Of what typc‘, or types, is the industry as regards llow 
repeiitivty b'»t repetitive, or special order plan of maiuifactiire f 
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Chapter rV, Fig. IS? 

(Not.. Similar .i7.“mma.2'’w'S 

profitably be ^Llyontf Material Supply, Planning and 

SrfS* Coat FindiM, Labor Managoment, etc.) 

P...O.M 13. Tbo A a B ri*;»^°»SSi,^.“f“.mm”- ei 
Mioligan, «“W“ “ »*" S abort 15,000 located on the 

Grand Haven, J- ^igan) of a free factory site and a 

eastern shores of Lake Mich g ), factory to Grand Haven, 

building loan if the bSng in Z case. 

The company has and one night by boat from 

CMcago, an? is also served by wTges’ Se lowTr than 

?rSmg oth AactoTlee, e.me oi 

which are in woodwOTking , .qqq people, of whom about 

The A & B Piano ^ot^Pany pe P^ , 

300 are skilled piano “akere, tu ^ ^ as a rule fairly 

have their homes in Detroit. _ j Valf the force is sometimes 
„o.d,, bnt in dull «»■»” • 5»dS naticllg. telling 

loid oS. The “'”'*?l,,“*’“‘ '“d„rt 15*. of it. «.de i. m 
principally in the m.iddle west. About 

Detroit and its immediate ffe^ .^ere accepted? What 

What problem, wnld be meed d the oher^^ 

advantages would accrue . y 

desirable? Give your reasons. manu- 

• +!,„+ tlio net profit on an article manu 

Problem 14. “ 00 per article, that each article 

t‘SJ«oirtrihXt“u» 

£“Sfro?trSie'srA7Ltint^^^ 
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costs. Information- a| to the rate to various neighboring cities of 
over* 5000 population may be obtained from the local freight agent 
or from the published schedules of tariffs, and by plotting these 
rates on a map, a line may be drawn connecting the points at 
which transportation becomes a limiting factor. 


Chapter VII 


Problem 15. The following table indicates the space require- 
ments for the iijuc*]iiiies used in making hedsprings No. 441, re- 
ferred to in Chapttu' V. 


Machine 

Machine- and 
War ting -etpace 
Feet 

Piling Space 
far ry.’ToU 
ll'or/.- in 
PrtK'cKR, Feet 

Ov^en 

10 x30 


Tank 

(Oven* and tank must be placed end to 
end with a dipping space 10 feet 
square betueeii them, in a separate 
room witli fireproof partitions) 

10 X 20 

20x20 

Crating maclmic 

10 X 10 

20x20 

Riveting machine 

Gang press 

10 X 10 

10 X 10 

10x20 

10 X 10 

Bending machine 

10 X 10 

10 X 10 

Coiling machine 

10 X 10 

5 X 10 

Knotting macliine 

5x10 

10 xU) 

Crimp macliiiii' 

5x10 

5 X 10 

Forming table 

lOxiO 

5x10 

Final assembling bench. 

10 X 10 


Shop office 

20x20 


Shipping space 

Storage space, raw materials, 1,000 
square feet, any shape. 

20x20 


Motors will be overhead and machines should be grouped so that 
the base or slat making maeliiiiery operates from one shaft, the 
wire making machinery from another. Main aisles will be about 
S ft. in width, cross aisles 5 ft. Assume that the Victor Spring 
Company plans to build a building 60 ft. in width, one or more 
stories high as needed, lighted from both sides' and ends, with a 
switeli track at one end, and a street adjacent to one side. There 
will be three rows of columns, spaced 15 ft. each way. 

Space will have to be is^rovided to store a reserve stock of 15 days’ 

I 



310 


FACTORY MANAGEMENT 


assembled springs, wbieb will be put into stock before enameling, 
being enameled just prior to'' skipment. A completed spring is 
approximately 6' 2" x T 6" x 8", and the springs can be piled two 
deep on the 6' 2" edge. Cross aisles in this storage space need 
not be over S' 0" wide. The majority of springs made will not go 
into stock, but will be shipped direct on orders. 

On the basis of the above information, using templates as 
described in Chapter YII, prepare a suitable plan for the building, 
and placing of equipment for the department. Make suit- 

able provision for stairway and elevator if these are required, also 
for washroom, men’s lockers, etc. Mark out the floor plan to 
scale on cross section paper and cut the machine templates out 
to the same scale. Indicate the path of movement of the materials 
by a distinctive line, from receipt of raw material to loading of 
finished springs into the car. 

Problem 16. In addition to the ^^441” spring department (Dept. 
A) of the Victor Spring Co., it has another department (Dept. B) 
manufacturing a variety of other springs. Three general styles 
of construction are used, the main features of difference being in 
the construction of the upper surface of the spring. The base and 
spiral springs differ only in dimensions and pattern for the various 
models, being basically the same in each model. These springs 
are also made in special widths to customer’s orders when desired. 

(a) How would the arrangement of machinery in this depart- 
ment difl'er from that in the ^‘441” department referred . to in 
Problem 15? 

(b) What would be the advantages or disadvantages of the 
use of the ^‘product” plan of machine grouping in this case? 
Of the ‘^process” grouping? Which would you use? 

Problem 17. Visit a manufacturing establishment and make a 
list of all the processes, either in the factory as a whole if small 
or in the production of some particular part or product, and 
classify these operations in accordance with the process classifica- 
tion outlined in Chapter V, pages 81, 82 and 83. 


Chapter VIII 

Problem 18. The following table indicates the time required 
for addressing envelopes on the typewriter, the operations being 
analyzed and timed as shown in the table. 


i 


Operation 
Cycle No. 
1 
2 

3 

4 

5 

6 

7 

8 
9 
10 
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Inse74 

envelope. 

,06 

,14 

.08 

.13 

.09 

.09 

.08 

.10 

.10 

.09 


1st line, 
.07 
.08 
.05 
.05 
.06 
.05 
.05 
.05 
.06 
.04 


Write 
2nd line. 
.08 
.06 
.06 
.08 
.07 
.07 
.07 
.07 
.06 
.09 


Write 
Srd line. 
,07 
.05 
.06 
.05 
.07 

m 

.05 

OS 

07 

08 


Derive the standard time for the operation of ‘••1 

envelope, using the Taylor system and making j j 

30% for fatigue and interruptions. Ascertain norma! ir 
time as explained in Chapter VIll and compare re.sults. 

Problem 19. Make a time study of the operation ot writing 
u leto and addressing the envelope on the t.ypewntc>r, covering 

the following points; ^ ..nveiniies 

(a) Describing the jiroper placing ol iniicluae, p. 1 .. , 

finished work, seating of operator, lighting, ^ _ , ■ 

(b) Dividing the uperation into oietm-nts ^ 

and taking at least ten complete eyc.e readings on ktt. .. 

(e) Deriving a formula for the standard time tl) • ■ j- 

,he heading and envelope .imi other eoU-tant ^ ; 

of lines being recorded by a -eyelometer which rei-ords eacn moM. 

irieiit of tlu* 'platen baek to .startinp;.) 

uie a stop watch divided in hundredths of a minute it avaikble, 

otherwise read the second hand of an orainary watc i. 


Chapter IX 

Problem 20. Prepare a set of forms and outline a procedure 
in purchasing, suitable for the Victor Spring Lompanj. 

Problem M The Victor Spring Company, Chicago, lllinmp is 
rROBLLM -I. _anv • „ Problem 10) in carload lots. 

considering buying band iron 
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Assume tlaat its requirements of 1", No. 12 -gauge (gauge refers 
to tliickness) mild band steex, 16 feet leng*tlis, will be 6,000 lbs. 
per month. 

TMs material may be bought F.O.B. Pittsburgh in carload lots 
for $2.90 per 100 lbs., freight $.38 per 100. In less than carload 
(L.C.L.) shipments an extra of $.15 per 100 lbs. is added by the 
manufacturer and the freight is $.48. A minimum carload is 
36,000 lbs. Mill orders must be placed ninety days before delivery 
and to equalize irregularities in shipment a reserve stock of forty- 
five days’ supply is carried. Unloading from car to factory adds 
$.02 per 100 lbs. to the price. 

If obtained from a Chicago jobber the warehouse price F.O.B. 
the Victor factory is $3.70 and a two ton order can be filled on a 
day’s notice, practically no reserve stock being necessary. 

The market may be assumed to be steady. The firm* is able to 
earn 15% on all the capital it has or can borrow. 

(a) Prepare a schedule or stock limit plan for this item of 
material and find the comparative costs of the item per month 
under each of the three plans (Mill Carload, Mill L.C.L., ware- 
house) of supply. 

(b) What conditions in addition to those here named might 
influence your choice between mill and warehouse buying? 

(c) Which plan would you favor, and why? 


Chapter X 

Problem 22. Assuming that the Victor Spring Company ope- 
rates the two departments referred to in Problem 16, outline a 
suitable plan for storing and issuing raw materials and work in 
process, designing suitable forms where required. Cover the 
method of stock record, of inventory, of issue of materials for 
production, of pricing materials, of handling punchings and other 
salvaged scrap, and the personnel of the department. 

Problem 23. Prepare a stock record form suitable for record 
of apportionment to customers’ orders and make the entries necessi- 
tated by the transactions shown below. 

Article — Angle iron side rails 1%" x 1%" x extra long 
(5'-10")- Weight each — 6 lbs. 

Symbol— 441-Bl special. Minimum 50. Quantity to order 100. 

Sales or customers’ order numbers are indicated by prefix “S”. 
Indicate necessary purchase order numbers by prefix “P”. Assume 
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# 

that purchase ordei^ be filled ip. 20 days* Pr 0 se.iit market cost 
is $2.05 per 100 lbs. .First new purchase order number will be P12S. 

January 1. Closing balance 66* 

January 1. Inventory shows 65 on hand, of which two are 
defective. 

January 28. Customer’s order 8941 calls for 10. 

February 4. CiistoiiieFs order 8980 calls for 110, for a special 
lot of institution beds. 

February 16. Order S941 filled. 

March 3. Three drawn from stock to replrice spoilage^ on 
S941. 

March 11. .Partial requisition ffor 60) on order BOsfi 

April 2. Customer’s e>rder SI 004 calls for 18. 

April 5. Order S980 reduced from 110 to 100* tlic institu- 
tion finding that it had some extra, berls 
available. 

April 12. Order SI 120 calls for 24. 

April 12. flilance of order SOSO filbM. 

April 16. Order S1004 filled. 

April 24. Pill tag turned in to office shows 130 on liancl., 

April 25. Ordt^r 81220 tu.illa for SO. This is a nisli ordef, for 

immediate delivery from stock. 

April 30. Or(h*r S1321 calls for 25* 

May 1. Ordc»r SI 120 filled. 

Afay 14. Order -81321 fi.l.led. 

.Proble,m. 24. What considerations would deterniine wlietiier or 
not the stock limits set for this item are correct! Assuniiiig a 
slightly rising material ma.rket* and a seasonal business such as 
that iridi(*ated in Problem 3* are the limits as now set correct! If 
you believe lliey are not, how would you change them, niid why? 

Problem! 25. Prepare a stock record card, suitable for flic re- 
cfirding of steel angle stock .for a steel warehouse, apportioiiuunt 
not being necessary. Angles of any given size are carrit.-d in slock 
in stainlard lengtlis, 10 ft., 12 ft., and by 2 ft. adtiitions up to 
20 ft. Short and odd lengths are o.ften lent in tilliim' cusUaiicr*^ 
orders. These must be used up as rapidly and with as little wa^tc 
as possible in filling subsequent orders. 
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Chapter XI 

Problem 26. Ass-ume that the manufacture of a lot of 400 of 
bedspring 441, for which an operation analysis is given in Chap- 
ter Y, is going to be undertaken by a miscellaneous jobbing spring 
shop, which, not being regularly equipped for bedspring manu- 
facture, has available only one of a kind of the necessary machines 
and benches. Disregard in this problem any other orders in the 
shop and assume that the available capacity of these machines will 
be available for this order. 

Assume a ten hour day, five hours Saturday, no work Sundays 
or holidays. 

On these assumptions prepare from the data given in Chapter Y 
an assembly diagram showing the necessary starting time for each 
operation, in order to ship the completed order of 400 springs on 
the morning of June 1st. Assume that necessary allowances for 
delays and contingencies have been made in the operation times 
given. 

In working this problem either of two further assumptions may 
be made : 

(a) That one operation will be completed on the whole lot before 
the next is started. 

(b) That work on a subsequent operation may be started as 
soon as enough parts are finished on the preceding operation to 
allow the subsequent operation to proceed to completion without 
being interrupted to wait for material, (a) is the simpler assump- 
tion to schedule and is the one usually found in the variety 
industry where many small orders, rather than a few large ones, 
are being handled. 

Problem 27. (a) Prepare a diagram showing machine control 

board suitable for the use of the job spring shop referred to in 
Problem 26, and on this board schedule completely the operations as 
shown in the job program of the assembly diagram of Problem 26. 

(b) Describe the method by which such a job would be analyzed 
and scheduled by the Taylor planning board system. Using num- 
bered three-compartment squares in a diagram to represent a 
Taylor board, schedule the operations on the base or slat parts 
(441-B and its unit parts) as they would appear at the commence- 
ment of the job. (Indicate the placing of the various job instruc- 
tion cards in the proper pockets by noting the operation number in 
the proper compartment of the diagram.) 
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(c) Under wliat eircnrnstances would it be adrisable to schedule 
this* job according: to the method tised in (a) ? What objections 
would be likely to be found in a job shop to the use of tliis method t 
In what ways is the ‘"paper scheduling'’ done in this prc'jbiein 
similar to, and in what ways different from the actual work of 
schedule clerk? 

Chapter XII 

Problem 28. Tlie operations involTed in production plaiining 
and control may be classified under the following hcadinus: 

(1) General controllin,g sales estimate or protluclion sciiediile or 
budget. 

(2) Control of stock replenisliiiient, 

(3) Operation analysis or routing. 

(4) Scheduling 

(a) schedule or order program. 

(b) llie machine sdiedule or shop program. 

(5) Dispatching. 

(6) Prugre‘*'S record. 

(7) FolhnV'iip of performaiiee. 

(8) Systems of supplying materials, tools, working drawings, 
etc., to the workman at the time of or in advaiu'e of 
operation. 

For each of these o|:>erations a 'variety of devices and metlc.Hls are 
in use in different situations, such as the varioris types of routt* 
sheet described in Chapter Y, or of progress record in Cliapter XII. 

Prepare a list, classifi.ed 'under the above heading’^, of all the 
devices and methods named in the text, or which you have found 
in reading or observation, used in the aceomplishmeiit of the puf" 
pose iiained in the above list. Briefly describe any uaim!(l hy you 
and not d<oscri!ied in the text. 

pROBL'EM 29. Prepare in your own words a statement t»f tlic* 
prohlerti of centralization in production scheduling, aivina a work* 
ing rule for the degree to 'which, in any particular cnists it lann''- 
sary to carry decisions as to schedule up to a. central point iii iLt* 
organization. Describe also the devices by which, for a aiven 
necessary tlegree of eentralization, the scheduling exeeutivo 
assist(‘d ill adecinatel^’ making his decisions. Cla>>!fy tliCNf th-viecs 
under tlie headings: (a) Devices for functionalizing the execiiti\c'- 
work, fb) devices for visualizing the facts of the situatiem, io) th* 
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vices for decentralization of detail with retention of final central 
decision and supervision. 

Problem 30. What would be the advantages respectively of a 
highly centralized control such as that of the Franklin plan, and 
of a decentralized plan such as that described in Plan No. 6, 
Chapter XIII? Put in the form of a general rule a statement of 
the conditions in an industry which would make it advisable to 
tend toward centralized or decentralized control. 


Chapter XIII 

Problem 31. Work out and prepare illustrations of the neces- 
sary forms and devices for a simple scheduling system for the 
Victor Spring Company factory described in previous problems. 

(a) For the repetitive department A, with employes of 

the number determined in Problem 10. 

(b) For the ^hniscellaneous order” department B referred to in 
Problem 16, about forty people being employed in this department, 
and there being at any one time an average of one hundred orders, 
ranging from one spring to two hundred springs each, on the 
books. 

Cover in your solution to this problem the method of handling 
(omit where not necessary) each of the operations in production 
control listed in Problem 28. 

Problem 32. Classifying them according to the list given in 
Problem 28, prepare as extensive a list as practicable of the use 
of the devices of planning and scheduling in fields other than 
factory production control — such fields as office, mercantile, and 
sales management, ordering of one’s own personal affairs, govern- 
ment and military control, and other fields of human activity. 
Show how the same principles of centralization, standardization, 
etc., used in factory scheduling apply in some one of these fields. 

Problem 33. Summarize in a comparative table the principal 
characteristics of the flow repetitive, lot repetitive and special order 
industries as to each of the following topics: Product design, 
process design, stock limit control, scheduling of machine capacity 
or program, control of movement of materials, method of providing 
workmen with operating instructions, progress record, follow-up 
of production processes, plan of machine departmentalization, skill 
of workers required, relative amount of supervision and clerical 
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work necessary, re'kt^ive size of inventory of work-in-process aiici 
finiBked stock, relative amaiint invested in machinery. 


Chapter XIV 


Problem 34. In department “B’* of the Yietor Spring Com- 
pany the following is the record of expenditures on order S281, 
100 springs: 


Operation 
Number (See 
Chapter P’' 

Material 

CoH 

Hours! Taken 

Man\v Hate 
per Ifotir 

Maehine Bute 
pet B OUT 

l-Bl 

$15.00 

2 

$.45 

$ .50 

1-B2 

30.00 

5 

.45 

.50 

2-B2 


3 

.45 

.20 

1-B3 

5.00 

3 

.45 

.50 

2-B3 


3 

45 

.20 

l-B 


20 

.60 

.20 

1-S 

80.00 

10 

.60 

,. 3 CI 

2-S 


2t) 

.50 

1 .15 

1-D 

10.66 

2 1 

.60 

.40 

1~CB ......d 

20.00 

3 

.60 

,30 

1-CT ■■! 

20.00 

3 

.60 ! 

.30 

1 


50 : 

.75 1 

.10 

3 

Paint 15.00 

3 

.45 

4.0 

1 and 4 

Gas 1,.00 ^ 

3 

j ,45 

i .20 


In addition to the departmental burden taken earc‘ of by the liuiirly 
machiiie rate there are the following charges: undistributed and 
general administrative burden, $.10 per labor hour; sidling ex|'Hm>e 
10% of factory cost. The totul number of hours worked avimagis 
12,000 hours per month. The total factory burden including tin* 
items named above averages x)er iiioiith. 

Ascertain the cost of tliis order: (a) using the machirie rate 
method, of distribution ii:idicated in the proD.U3i!,i, (It) using the 
labor hour method of expense distribution. 

Problem 35. (a) Which of the systems of collt.M^lng cost tig- 

ures denser ibed in Cha|iter ■would you consider best adapted 

to ascertain (‘osts in departments "‘sV’- and ‘tB’- of the Victor Spring 
Company iH'Sfiectively 't Which for the joblung shop referred to in 
Problem 23 f (live reasons in each ease. 

(b) What system of expense distribution, and why. woiilcl you 
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use in each of the above cases? ^ (The machinery used in unit part 
making, coilers, gang presses, etc., 4s relatively costly. The 
assembly tables are very inexpensive. In department B, unit part 
machinery will be used to a variable extent on different models, 
many of the unit parts being purchased for one of the models, a 
flat fabric spring.) 

Problem 36. Work out the forms for a suitable cost system for 
department B of the Victor Spring Company according to the 
plans formed in Problem 35. Prepare a course of the order dia- 
gram illustrating the steps taken in using these forms in the 
collection of costs. 

Problem 37. Prepare a standing expense order card for the 
accounts for which provision would probably have to be made by 
the Victor Spring Company in properly ascertaining the results of 
operation. Prepare for this list a system of standing order num- 
bers, worked out systematically on the basis of a decimal system 
similar in principle to the Dewey decimal system, or on the basis 
of a mnemonic symbolization such as described in Chapter X. 


Chapter XV 

Problem 38. Prepare score cards naming and giving proper 
weights in a total of 10 to the qualities you would consider in 
judging or rating foremen for departments A and B of the Victor 
Spring Company. 

Problem 39. Outline the procedure which, as foreman, you 
would take in handling the following typical disciplinary problems 
in the shop : The habitually tardy employee. The employee who 
believes that ^^pulF’ is worth more than good work in securing 
promotion in the particular factory in question. The employee who 
is discontented with his work but is not capable of holding a 
better job. The man who has lost ambition and does just enough 
to hold his job. The ^^agitatoP’ who always leads the demand for 
higher wages or who is attempting to organize the men against 
the company. 


Chapter XVI 

Problem 40. Outline a simple plan for Labor Management of 
the Victor Spring Company, indicating the main functions for 
which provision would be made, and the members of the organiza 
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tion or specially Mr^d employees who would be made responsible 
for the performance of these functions. 

Problem 41. Prepare a set of forms suitable for the employ- 
ment department of the Victor Spring Company, 

Problem 42. Prepare an outline for an apprentice training 
course designed to develop shop foremen and executives, speeiiy- 
ing such points as the following: Length of course, age and 
educational preparation of accepted applicants, type of 
entered into, compensation of apprentices, course of A\o\i \v a‘k 
you would lay out (for example in a machine shop or siiailar iie 
dustry), class work, including time per week in ('las.ses, tiaao oi’ 
day at which classes would be held and studies pursued. Hupt r- 
vision of program of apprentices. Vocational advice to apprentic*es. 
Method of keeping track of progress of the apprentices. 


Chapter XVII 


Problem 43. The standard time for assembling a bedspri^ur for 
a team of two men is one half hour (Figure 20, Chapter V). TIa* 
day rate for workers of this class is $.00 per liour and the u-iuil 
additional earning figured in piece rate is 20%. 

Compute the team’s earning per hour, and, the cost per |)iect\ 
under each of the following syste.ms: day wage, piece rate, ILd'^'V 
premium, Gantt bonus, and for each of the following tinurs i'm'I* 
spring: forty mi,iiutes, thirty minutes, twenty minutes. Jii case of 
the Halsey system assume that the stiindard time is set thirty- 
six minutes to encourage production and that the saving 
standard is divided equally betwe^en management and iiien. In 
the case of the Gantt system assume that a bonus of 20% i- 
for completion of the work in standard time (Ga hour), the worlou* 
in this system being paid for standard time plus 20' J no mtitfi*!’ 
how much less actual time is than standard, and being free on 
the completion of one job to start the next. 

Chapter XVIII 

.Problem 44. Diagram the procedure of the Intemationnl Har- 
vester Works Council plati as described in the text, shelving Ihc 
steps taken in making or appealing a claim, in a fashion siiullar 
to that in which Figure 69 is eonstrueted. 
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Problem 45. Prepare a list of the points ^Mch should be cov- 
ered by a works council plan and briefly indicate what yon wotild 
regard as good practice in handling each point. 

Problem 46. Including the field of labor management but 
going beyond this into the broader field of works management, 
prepare a list of those conditions of employment and shop manage- 
ment which you consider of the greatest importance in maintain- 
ing shop morale, interest and loyalty — ^the things you yourself, as 
an employee, would consider important in deciding whether to 
take the job. Assign approximate weights to these factors and 
construct a score card to be used by the employee in rating the 
desirability of his job. 


Chapter XIX 

Problem 4Y. In an automobile motor manufacturing plant it 
is at present the custom in assembling motors for a crew of two 
men to draw out all the material needed for an order of motors 
and assemble complete. The work in this shop is of somewhat 
varied nature, motors being made up in a variety of types and 
with special modifications to suit the customer’s wishes. Orders 
vary from one to one thousand motors, about 60% of the total 
output being on orders of one hundred or more. The average 
time for assembling a motor by the crew of two men is two hours 
and forty minutes. 

The superintendent has presented for consideration a proposed 
layout for a progressive assembly ‘^track,” which will have twenty- 
four positions, one man at a position, and on which he estimates 
from previous experience the total assembling time will be slightly 
less than two hours. 

Compare these two plans as to respective advantages in handling 
large and small orders, and name the factors you would consider in 
arriving at a decision as to whether to install the track in place 
of the present system, to retain the present system exclusively, or 
to operate both, in the latter case telling how you would determine 
the minimum size of order which it would be advisable to assemble 
on the track. 

Problem 48. Name the records which you would consider it 
advisable to furnish the president and general manager of the 
Victor Spring Company, as a guide in managing this business and 
determining its policies. 
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Problem 49. Prepare a list of the more important apl)lications 
of ‘the principle of "fetandardizatim in the factory and indicate 
briefly for each application the manner in which the standard is 
ascertained and established. 

Problem 50. Prepare an organization diagram showing the 
complete organization you would consider advisable of the Victor 
Spring Company as described in the previous problems. 
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Accounts, card of, 208 
Analytic industry, 103 
Analysis of product (bedspring), 72 
Appeal, channels of, in works coun- 
cil, 282 

Assembly diagram, 76, 101, 171 

Balance sheet, 19, 212 
Bill of materials, 51, 79 
Budget form, 28 

Capital circulation diagram, 21 
Card of accounts, 208 
Channels of sales distribution, 37 
Comparative balance sheets, 19 
Control board, machine, 175, 176 
Contract, purchase, 140 
Cost finding procedure diagram, 
216 

Cost sheet, 214 

C^ourse of order diagram, 54, 63 
Customer data card, 47 
Cycles of production control, 60 

Daily report to executive, 300 
Distribution, sales, 37 

Employee’s service card, 247 
representation plan, 282 

Fatigue curve, 121 
Foreman rating scale, 237 
Franklin schedule board, 172 
Functional foremanship, 232 
sales organization, 293 
Functions of production, 5 

Gantt chart, 184 
graphical daily balance, 183 

Instruction card, 61, 202 
Inventory card, 157 


Job analysis, 129 

Machine control board, 175, 176 
Manual of procedure, 61 
Manufacturing order, 51 
Material requisition, 155 
Move order, 203 

Normal distribution curve, time 
study, 120 

Order cost sheet, 214 
Organization diagram, 9, 10, 232, 
242, 293 

Pavroil form 271 
Pi rp( lu d inv i otory, M9, 150 

fit p irtiiient orgLiiiiza- 
tion. 242 

Procidmt* dia-ram, 54, 63, 282 
PrtH't‘d at uKiunal, 61 
Frocf'-s chisvitHTition, SI 
PhhIuh an 72, 76, 101, 171 
Production, functions of, B 
system, types of, 60 
Profit and loss statement, 210 
Progress record, 74., 75, 181, 1S2, 
AS3, 1S4 

Purchase contract., 140 
Purchase order, 135 

Quantity to order, 144 

Rating scale, fore.man, 237 
Requisition, material, 155 
Report, executive, 300 
Route sheet, 74 
tag, 79 

Sales data card, 47 
distribution, 37 

force, functional organizatloa of, 

293 

Schedule, Franklm, 172 
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Schedule, machine, 172, 175, 176 
shop, 197 ^ 

Service record, employee, 247 
Shop tag, 75, 79 

Split lot progress record, 182 
Stock limits, setting 142 
quantity to order, 144 
record, 149, 150, 181 
Stub tag, 75 


Taylor planning board, 176 
Time cardf 202 
study form, 119 
study, distribution curve, 120 
Trade test, 244 

Wage payment investigation, 273 

Work order, 202 

Works council procedure, 282 
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Accounts, general and cost, 206 
Acknowledgment of purchase or- 
der, 134 

Administration, 296 
Advertising, 39 
mediums, 40 

Agents, manufacturers’, 35 
Aisles, width of, 104 
Analytic processes, 102 
Apportionment of stores, 150 
Apprenticeship, 248 
Arbitration, 277 

Assembly diagrams, 76, 101, 170 
Associations, see Trade assoc’ns, 
mutual benefit, 258 
under deed of trust, 15 

Balance of hours schedule, 178 
of stores records, 149 
sheet, 212 
Bank loans, 16 
Bargaining, collective, 276 
Barometers, business, 25, 145 
Bill of lading, 52 
of material, 51 
Billing customers, 52 
Bin tags, 152 

Block system of scheduling, 195 
Bonds, 16 

Bonus plans of payment, 264 
Borrowing, methods of, 16 
Broken lot scheduling systems, 182 
Budgets, financial, 25 
operating, 26 
procedure in making, 29 
sales, 26 

Buildings, provision for growth of, 
105' 

types of, 88 
Burden— see Expense 
By-product costs, 218 

Capital, circulation of, 21) 
for contingencies, 18 
stock, 14 
working, 17 


Card of accounts, 208 
Carrying costs, 143 
Career, making factory work a, 256 
Centralization, 187, 294 
of inspection, 228 
of scheduling, 187 
rule for degree of, 191 
Check, payment of men by, 270 
Chronocyclegraph, 122 
Classes for workmen, 249 
Classification of duties, 287 
freight, 84 
of indu^iries, 53 
of processes, SO 
Clothing factory procedure, 63 
workers’ trade agreement, 276 
Collective bargaining, 276 ■ 
Commission plan of payment', 263 
sales, 36 

Company unions, 279 
Concentratiori in selling, 44 
Concrete buikhngN, 88 
Construction, type;** of factory, 88 
Consumers’ caKiperation, 274 
Contracts, pundiase, 138 
Control function, 7 
types of production, 50_ 
Convenience and shopping liin;s, 
38 

Conveyors, 93 
Cooperative purchasing, 259 
selling, 35 

Coordination, in orga,riis!;'atio.a, 295 
executive, 297 

Corporations, organization of, 13 
capital stock of, 14 
holding, 15 

Correction factors, time stuci>% 120 
Costs, 211 

Counters, used in time study, 1.22' 
in inspection, 228 
Counting material, 160 
scales, 160 

Course of the order, 50, 61 
of the order diagram, 54 
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Dealer, cl&es of, 35 
selling the, 42 

Decentralized control system, l88, 
199 

Decimal symbols, 161 
Demand creation, 39 
Dental service, 251 
Departmentalization of equipment, 
107 

Dependent sequence scheduling, 
189 

Depreciation of machinery, 222 
Design function, 6 
of product, 68, 70 
Diagrams, organization, 9, 10 
assembly, 76, 101, 170 
course of order, 54, 60, 63 
Direct consumer sales, 34 
Dispatching, 52, 169 
Distribution, channels of sales, 34 
Diversification of demand, 23 
Divisional organization, 288 
Double bin system, 153 
Drive, individual versus group mo- 
tor, 91 

Duties, subdivision of, 287 

Elevators, 96 
Emergency buying, 145 
Emerson bonus system, 265 
Employees’ compensation insur- 
ance, 258 
recruiting of, 241 
representation, 278 
Employment department, 241 
Engineering department, 70 
Equipment, arrangement of, 99 
inspection of, 113 
purchase of, 110 
Exclusive sales territory, 38 
Executive control by reports, 298 
coordination, 297 
leadership, 298 
Exhibitions, selling, 36 
Expense, distribution of, 219 


Factory building construction, 88 
lighting, 89 
Fatigue study, 252 
Federal type of works council, 280 
Financial aid to employees, 257 
ratios, 31 

Fire protection, 89 


Flow type of industry, 56 
combined^rhth special order, 58 
of materials, 105 
planning in, 193 
Follow-up of schedule, 169 
men, duties of, 185 
meeting, 186 

Ford’s rules for assembly, 125 
Foremanship, 230 
functional, 231 
Foremen, difiaculties of, 238 
disciplinary powers of, 233, 235 
duties of, 234 
general, 233 
qualities of, 235 
training of, 236 
Formula, time study, 122 
labor turnover, 283 
Franklin system, 171 
Fraud, prevention of in purchasing, 
137 

Freight classification, 84 
Functional arrangement of equip- 
ment, 109 
foremanship, 232 
organization, 288 

Functionalization of operations, 
125 

Gang boss, 234 
bonus, 266 

Gantt, H. L., “Work, Wages and 
Profits,” 127 
bonus, 265 

chart in scheduling, 183 
Gauges, limit, 227 
master, 229 
General foreman, 233 
Gilbreth, F. B., motion study, 122 
Goodwill in selling, 43 
Gravity movement of materials, 
105 

Group bonus, 266 

Growth of plant, provision for, 105 
Guaranteed piece rates, 131 

Habits of work, 127 

Halsey premium wage plan, 264 

Hoists, 96 

Holding corporation, 15 
House organs, 253 

Idle time, distribution of, 220 
Indirect expense — see Expense 
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Individual motor drive, 91 
Industrial relations, 25#, 274 . 
Inspection department, 226 
central, 228 
crib, 230 
sampling in, 229 
Insurance, 97, 258 
International Harvester foreman’s 
course, 236 
works council, 279 
Interviewing applicants, 242 
Inventory, taking, 156 
Invoice, 53 

checking in piireliasing, 136 
Issuing stores, 153 

Jigs, improvement of by time 
study, 126 
Job analysis, 128 
cost sheets, 183, 214 
Journal entry, 207 

Labor hour expense distribution, 
221 

management, 240 
objections of to time study, 130 
turnover, 283 
Ijayout of equipment, 99 
Leadership, 298 
Ledger, 207 

Length of service Jind turnover, 
284 

Lighting, factory, 89 
Limited profit sharing, 268 
Link Belt system, 78 
Loan funds for workmen, 259 
Location of plant, 84 
of stores, 162 
Lockers for workmen, 250 
Lot repetitive industry, 55 
repetitive planning system, 196 
Lots, manufacturing, 165 
Lunch rooms, 250 

Machine control board, 175 
arrangement, 99 
hour expense distribution, 222 
requirements, computing, 99 
scheduling, 173 
Magazines, house, 253 
Management, sales, 44 
Manufacturers’ stores, 34 
Material handling, 92, 167 
pricing, 158 
storage, 148 


Maximum and minimum stock 
# limits, 139 
Medical supervision, 251 
examination, 246 
Mill type buildings, 88 
Mnemonic symbols, 161 
jMonotony in factory %vork, 2S5 
Motives in factor>" work, 254, 284 
Move cards, 177, 203 ^ 

Mutual benefit a&sociatioiis, 258 

Normal performance times, 120 
Notes, borTowing by issue of, 16 

Operation analysis, 71, IIS 
function of, 8 
Order cost system, 213 
Organization and administration, 

' 287 

diam-ams, 9, 10, 232, 242. 293 
of corporations,, 13 
of impeetsc'm depart me at. 228 
of punhiisiug depurfmrjit, 133 
of receiviiui d*-'pai1uient 133 
of stores depart ilS 
principles of, 287 
probifuiis of initial, 1 3 
Output basis of payment, 263 

Pace makers, 128 
Packing list, 52 

Partnership form of organization, 

15 

Paymaster, 270 
Payroll procedure. 270 
Pensions, 258 
Perpetual inventcji>% 149 
inventory system with progress 
record, 18(1 

Personnel department, 240 
records, 247 

Piece rates, guarantee of, 131 
quality, 263 

system of payment, 263 
Planning, 165, 179, 193 _ 

Plant housekeeping, 25(1 
site, 87 

Pneumatic tube dispatching, 172 
Policies, 295 ^ 
in purchasing, 136 
in selling, 38 
Porters, 228 
Power transmissioip 91 
Preparation costs, 143 
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Pricing and cost system, 211 
materials, 158 ^ ^ " 

Prime cost expense distribution, 
222 

Procedure, instructions for stand- 
ard, 61 

Process cost system, 217 
Processes, classification of, 81 
Product and process departmental- 
ization, 107 

Production center expense distri- 
bution, 219 

control systems, 180, 193 
functions of, 4 
order cycles, 60 

Profit and loss statements, 210 
Profit sharing, 268 
Progress records, 52, 169, 179 
Progressive assembly, 127 
Promotion policies, 246 
Psychological tests, 243 
Purchase of equipment, 110 
Purchasing, 133 

organization of department, 134 
procedure, 133 


Quality piece rate, 263 
and inspection, 226 
Quantity to purchase, 139 
Quota, sales, 26 


Rating scales, 237, 245 
Ratios, financial, 31 
Receiving department, 146 
slip, 136 

Reclassifying job schedule, 174 
Record keeping and control, 7, 299 
Recruiting employees, 241 
Regional specialization, 86 
Re-inspection, 227 
Reports, control by, 298, 299 
Representation of employees, 278 
Requirements, machine capacity, 
99 

Requisitions for stores, 155 
Research departments, 68 
Retail store sales distribution, 36 
Route clerk, 75 
sheet, 74 

sheet and progress record, 74, 181 
tag, 79 

Routing of product, 71 


Safety engineering, 251 
Sales mana*gement, 44 ^ 

versus production, 48 
Salesmen, scheduling of, 45 
selection of, 45 
support of by house, 47 
training, 45 

Salvaging defective parts, 227 
Sampling in inspection, 229 
Schedule, machine, 167 
tape in Franklin system, 172 
Scheduling, centralization in, 187 
of inspection, 230 
of salesmen, 45 
Scientific management, 3 
and labor, 130 
Seasonal fluctuations, 22 
Selling, 33 

Service record, employee, 247 
Shipping department, 52 
Shopping and convenience lines, 38 
Simplicity of system, 191 
Site of plant, 87 
Social activities, 252 
Specialization, regional, 86 
Special order industry, 53 
Standardization, 292 
of purchases, 145 
Standard practice manuals, 61 
times for operations, 118 
Stock, capital, 14 
records, 149 

sales of to employees, 259, 269 
Stop watch, 118 
Storage of work in process, 92 
Stores, 148 
control systems, 57 
department, organization of, 133, 
148 

Straight line processes, 102 
line depreciation system, 223 
Structural steel buildings, 89 
Stub tag, 75, 198 
Subdivision of duties, 287 
Suggestion in advertising, 42 
systems, 69 
Supervision, 226 
executive, 298 
medical, 251 
Superintendent, 233 
Supply function, 6 
sources of in purchasing, 136 
Swift & Co. foreman training 
course, 236 


general index 
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Symbolization, 161 . 

Synthetic processes, Ilf 

Taylor, F. W., 4 ^ 

planning board, 1<6 
system in planning, 201 
system of functional foreman- 
ship, 232, 289 

Temperatures, workroom, 90 
Templates for machine layout, 

Tests for selecting employees, 243 
run cost system, 217 
Theories of ownership, 2/4 
Time basis of payment, 262 
cards, 202 
study, 114 
study form, 119 
Tool department, 111 
accounting, 112 
room, 112 

Tools, classes of. 111 
depreciation of, 223 
improvement of by time fetud> 
126 

Tote pans and boxes, 94 
Tracer, material, 169, l^o, *0^ 
Tractors, 95 ^ ■ 

Trade association advertteiBg. 
association cast systems, ^24 
boards, 277 
tests, 243 
unions, 275 


Traffic department, 146* 

Training foremen, 236 
salesman, 45^ 
workmen, 247 . 

Transportation factors in location, 

84 

Trucks, types of 94 
Turnover, capital, 20 
labor, 283 
stock, 20 

Ilnderatudy training, 249 
Unit times, 118 

Vendor’s inspection, 146 
Ventilation, 90 
Vestibule school, 128, 24S 
Voting tnist, 15 


Wage payment 

handling oh laJ 

We-'tein h'Jta'tnc ( o t'dui atioB.il 
phtiLN 249 

\Vht4t'<dt'r jobh* r 

Work in 1 56 

in profv.s, iinTutiuy oi 
in prui-ess, storage' ol, 
orders, 202. 270 

Working capital u 

W'orks council, 2ib 



